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PREFACE 


This  report  describes  the  work  accomplished  by  Bell  Helicopter 
Textron  under  U.S.  Army  Contract  DAAG46-79-C-0032 ,  "Fabrica¬ 
tion  and  Demonstration  of  an  Integrally  Heated  and  Pressurized 
Mold  System." 

The  program  was  sponsored  by  the  U.S.  Army  Aviation  Research 
and  Development  Command,  St.  Louis,  Missouri,  through  a  con¬ 
tract  with  the  Army  Materials  and  Mechanics  Research  Center, 
Watertown,  Massachusetts.  The  contract  was  administered  by 
Contracting  Officer  Mr.  Frank  Sousa  and  conducted  under  the 
technical  direction  of  Mr.  Dana  Granville.  Contracted  work 
began  in  June  1979  and  was  completed  through  process  cost 
analysis  in  April  1980. 

Technical  tasks  in  this  program  were  performed  under  the  tech¬ 
nical  direction  of  BHT  Project  Engineer,  Robert  Anderson, 
assisted  by  Principal  Investigator,  John  Goodwin.  Technical 
reports  were  prepared  by  Jim  Baker. 

Acknowledgement  is  given  also  to  Jan  Cernosek,  Jerry  Peuch, 
and  the  laboratory  personnel  who  contributed  to  the  successful 
completion  of  the  project. 

This  project  was  accomplished  as  a  part  of  the  U.S.  Army  Avia¬ 
tion  Research  and  Development  Command  Manufacturing  Methods 
and  Technology  program  with  the  primary  objective  to  develop 
on  a  timely  basis,  manufacturing  processes,  techniques  and 
equipment  for  use  in  the  production  of  Army  materiel.  Com¬ 
ments  are  solicited  on  the  potential  use  of  the  information 
presented  as  applied  to  present  and  future  programs.  Such 
comments  should  be  sent  to:  U.S.  Army  Aviation  Research  and 
Development  Command,  Attention:  DRDAV-EGX,  4300  Goodfellow 
Blvd. ,  St.  Louis,  Missouri  63166. 
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SUMMARY 


A  program  was  conducted  to  develop  and  demonstrate  an  inte¬ 
grally  heated  and  pressurized  mold  system  for  curing  composite 
rotor  blades.  The  objective  of  the  program  was  to  reduce 
curing  costs  by  reducing  tooling  costs  and  cure  cycle  time. 

An  analysis  was  made  of  four  types  of  heating  media  and  five 
mold  configurations  to  develop  the  best  overall  system.  The 
system  adopted  consisted  of  a  water-heated  mold  with  removable 
inserts . 

Four  bearingless  tail  rotor  blades  were  fabricated  and  tested 
to  demonstrate  the  system.  In  comparison  with  autoclave 
curing,  the  results  indicated  a  52  percent  reduction  in  cycle 
time,  83  percent  reduction  in  energy  consumption,  and  substan¬ 
tial  reductions  in  tooling  costs. 

The  integrally  heated  and  pressurized  mold  proved  to  be  a 
viable  alternative  to  autoclave  curing  and  is  directly  applic¬ 
able  to  the  curing  of  all  main  and  tail  rotor  blades  with  the 
potential  to  reduce  costs  significantly. 
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1.  INTRODUCTION 


Significant  costs  are  associated  with  autoclave  curing  and 
bonding  of  helicopter  rotor  blades.  Autoclave  curing  is  com¬ 
paratively  slow,  energy  intensive  and  requires  the  use  of 
vacuum  bagging.  Additionally,  the  tooling  is  costly,  leaks 
are  common,  and  there  are  quality  consideration. 

The  objective  of  this  program  was  to  develop  a  new  mold  system 
which  incorporated  integral  heating  and  pressurization  to  re¬ 
duce  curing  costs  by  reducing  tooling  costs  and  cure  cycle 
time.  A  system  of  this  type  would  permit  the  use  of  inexpen¬ 
sive  tooling  while  providing  energy  savings  by  utilizing  an 
efficient  thermal  transfer  technique. 

This  report  describes  the  development  and  fabrication  of  such 
a  mold  system  which  was  proven  by  the  production  and  testing 
of  four  bearingless  tail  rotor  blades.  A  cost  analysis  was 
then  performed  comparing  the  cost  of  blades  produced  by  this 
system  with  autoclave  curing  and  bonding. 
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2 .  BACKGROUND 


Aircraft  structural  bonding  first  came  into  use  in  the  1940 's 
with  the  use  of  rubber  based  adhesives.  Along  with  the  adhe¬ 
sives,  the  aircraft  industry  borrowed  the  technology  of  using 
vacuum  bags  and  autoclaves  for  heating  and  pressurized  curing. 
As  adhesives  and  bonding  became  the  state-of-the-art  in 
aircraft,  so  did  vacuum  bagging  and  autoclaves.  For  almost 
three  decades  the  equipment  and  methods  used  in  bonding  and 
curing  did  not  dramatically  change. 

The  need  for  better  tool  utilization,  faster  cure  cycles,  and 
the  increasing  cost  of  autoclaving  led  BHT  to  consider  alter¬ 
nate  technology.  The  first  electrically  heated,  water  cooled 
bonding  press  for  metal  tail  rotor  blades  at  BHT  was  installed 
in  1974. 

Increasing  quantity  requirements  for  composite  main  rotor 
blades  created  new  opportunities  for  breaking  established 
patterns  of  bonding  and  curing.  Fabrication  concepts  for 
composite  blades  favored  cocuring  and  the  use  of  processes 
other  than  autoclaves.  The  bond  press  developed  for  main 
blades  was  heated  and  cooled  with  pressurized  water.  The 
closing  of  the  press  and  subsequent  pressurizing  was  accomp¬ 
lished  with  a  hydraulic  water/oil  emulsion  system.  The 
thirty- foot  press  for  bonding  and  curing  composite  main  rotor 
blades  became  operational  in  1978. 

In  1977,  a  BHT  research  program  produced  the  first  bearingless 
tail  rotor  blade.  The  technical  success  of  that  program,  com¬ 
bined  with  the  potential  for  broad  application  of  the  princi¬ 
ples,  made  the  blade  a  logical  choice  as  a  demonstration 
article  for  this  program  to  develop  an  energy  efficient,  low 
cost  integrally  heated  and  pressurized  mold. 


3 .  PROGRAM  PLAN 


The  program  plan  for  fabricating  and  demonstrating  an  inte¬ 
grally  heated  and  pressurized  mold  system  consisted  of  five 
tasks.  A  description  of  these  tasks  is  presented  below: 

3.1  TASK  I  -  ARTICLE  SELECTION 

A  composite  main  or  tail  rotor  blade  and/or  assembly  was  to  be 
selected  as  the  demonstration  article.  The  article  produced 
would  be  a  minimum  of  75  percent  of  the  full  blade  length. 

3.2  TASK  II  -  MOLD  DESIGN  AND  MANUFACTURE 

A  self-contained  mold  system  was  to  be  designed  and  fabricated 
having  integral  heating,  cooling  and  pressurization  capabili¬ 
ties  for  curing  the  demonstration  articles.  The  selection  of 
materials  was  to  be  based  on  thermal  and  heat  flow  axialysis 
for  optimum  cycle  times  and  energy  requirements.  The  mold 
system  would  be  designed  to  cure  a  minimum  of  1000  demonstra¬ 
tion  articles. 

3.3  TASK  III  -  FABRICATION  OF  DEMONSTRATION  ARTICLLS 

A  minimum  of  three  demonstration  articles  of  identical  mater¬ 
ials  and  configuration  as  found  in  the  production  or  develop¬ 
ment  rotor  blade  were  to  be  fabricated  and  cured  in  the  mold 
system.  Detailed  records  of  time,  temperature  and  prcssuie 
for  each  cure  cycle  were  to  be  kept. 

3-4  TASK  IV  -  QUALIFICATION  TESTS 

One  of  the  demonstration  articles  would  be  subjected  to  the 
same  qualification  tests  required  of  the  production  or  develop¬ 
ment  blade  to  verify  its  integrity  after  cure  in  the  mold 
system.  Two  demonstration  articles  were  to  be  delivered  to 
the  Army. 

3.5  TASK  V  -  COST  ANALYSIS 

A  cost  analysis  would  be  prepared  to  determine  the  cost  of 
curing  10,  100  and  1000  demonstration  articles  in  the  inte¬ 
grally  heated  and  pressurized  mold  system  as  compared  to  using 
existing  curing  techniques.  The  analysis  would  included  costs 
such  as  materials,  labor,  tooling,  and  energy. 


3.6  FINAL  REPORT 


The  final  report  would  reflect  all  work  accomplished  under 
the  contract.  Detail  descriptions  would  be  included  for  the 
mold  design,  fabrication  of  demonstration  articles,  qualifica¬ 
tion  and  the  cost  analysis. 

3.7  INDUSTRY  BRIEFING 

An  industry  briefing  would  be  held  to  present  the  program  in 
its  entirety  to  the  Army  and  industry  with  an  Executive  Sum¬ 
mary  made  available  at  that  time  to  briefly  describe  the 
program  and  the  results. 


4. 


RESULTS  AND  DISCUSSION 


This  program  consisted  of  five  tasks: 

Task  I  -  Article  selection 
-  Task  II  -  Mold  design  and  manufacture 

Task  III  -  Fabrication  of  demonstration  blades 
Task  IV  -  Qualification  of  demonstration  blades 
Task  V  -  Cost  analysis 

4.1  TASK  I  -  ARTICLE  SELECTION 

The  contract  required  the  demonstration  article  to  be  a  com¬ 
posite  main  or  tail  rotor  blade  in  current  production  or 
developmental  status.  The  article  produced  would  be  a  full 
chordwise  section  incorporating  at  least  75  percent  of  the 
blade's  length  with  a  minimum  of  3  feet. 

4.1.1  Candidate  Components 

Three  blades  were  considered  as  demonstration  articles.  The 
candidates  were  the  214  and  412  main  rotor  blades  and  the 
599-318-103  bearingless  tail  rotor.  All  of  these  blades  met 
the  criteria  in  that  they  were  composites  and  either  produc¬ 
tion  or  developmental  products. 

The  main  rotor  blades  were  determined  to  be  too  costly  for 
this  project  in  tooling  and  materials.  Both  blades  were  23 
feet  or  over  in  length  which  would  require  a  section  at  least 
17  feet  long  for  demonstration.  In  addition,  the  412  blade 
was  early  in  its  production  cycle  and  neither  blade  was  imme¬ 
diately  applicable  to  a  military  ship. 

4.1.2  Bearingless  Tail  Rotor  Selection 

The  bearingless  tail  rotor  (Figure  4-1)  was  a  developmental 
project  with  a  half-span  mold  in  existence  which  could  be  used 
as  a  full  mold  tracing  pattern.  The  tip-to-tip  length  of  an 
untrimmed  tail  rotor  was  74  inches.  Therefore,  a  full  tail 
rotor  could  be  molded  at  one  time  at  a  low  tooling  cost  while 
incorporating  an  advanced  heating  and  cooling  technique.  The 
technology  appeared  to  be  scaleable  to  any  size  blade.  In 
addition,  the  bearingless  tail  rotor  had  been  successfully 
test  flown  and  had  the  potential  for  retrofit  on  the  OH-58 's 
in  service  (Figure  4-2). 
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4.2  TASK  II  -  MOLD  DESIGN  AND  MANUFACTURE 

This  task  consisted  of  analyzing  the  different  types  of  heating 
and  cooling  systems  along  with  evaluating  the  various  mold  and 
restraint  configurations.  It  was  felt  that  substantial 
improvements  in  cycle  time  and  energy  consumption  could  be 
made  over  the  conventional  integrally  heated  and  pressurized 
mold  (Figure  4-3). 


4.2.1  Heating  and  Cooling  Design  Analysis 


Four  methods  of  heating  the  mold  were  considered:  steam,  oil, 
electricity,  and  pressurized  water. 


Figure  4-3.  Conventional  Concept  -  Integrally 
Heated  and  Pressurized  Hold. 
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steam  is  an  excellent  medium  for  transferring  heat  but  has 
some  drawbacks  as  follows: 


system  requires  conformance  to  boiler  codes 
requires  a  licensed  operator 
rigid  safety  requirements  necessary 
corrosion 

Oil  is  also  a  good  heat  transfer  medium  but  offers  some  serious 
problems  as  noted: 

a  high  contaminate  in  a  bonding  environment.  Oil  systems 
are  almost  impossible  to  seal  off,  allowing  oil  contami¬ 
nation  of  most  surfaces  through  direct  and  airborne 
means . 

substantial  storage  capacity  is  required  along  with  a 
heating  system  and  hydraulic  pumps, 
a  high  maintenance  system, 
expensive. 

Electric  heating  eliminates  the  need  for  a  transfer  medium  and 
the  system  is  relatively  simple  to  fabricate.  However,  the 
following  constraints  inhibit  its  selection  for  use  in  large 
bonding  installations; 

-  expensive  to  set  up  due  to  multiple  elements  and  controls. 

-  heater  burn-out  is  frequent  and  expensive  to  replace. 

-  heating  tends  to  be  localized  and  nonuniform, 
dangerous  when  used  in  conjunction  with  water  cooling. 

Pressurized  water  is  an  excellent  heating  and  cooling  medium 
which  can  be  circulated  through  a  closed  system.  It  provides 
uniform  heating  and  cooling,  is  inexpensive  to  supply,  is 
clean  and  is  low  in  maintenance.  Installation  costs  are  rela¬ 
tively  low  when  compared  to  the  other  systems.  When  all  con¬ 
siderations  were  complete,  electricity  and  pressurized  water 
were  the  heat  medium  choices  for  the  candidate  mold  systems. 

4.2.2  Mold  Closing  Mechanisms 

Four  types  of  mold  closing  mechanisms  were  studied  for  cost, 
speed,  and  ease  of  operation. 

A  mechanical  closing  mechanism  composed  of  gears  and/or  chains 
and  levers  is  quite  simple  and  inexpensive  to  build  with  mini¬ 
mum  maintenance  requirements.  A  mechanism  of  this  type,  how¬ 
ever,  is  usually  slow  and  lacks  the  compliance  sometimes 
needed  during  mold  closing. 
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Hydraulic  cylinders  are  the  most  popular  method  of  mold  closing 
due  to  their  speed  and  operational  ease.  They  are  expensive  to 
install  and  maintain  along  with  being  a  possible  contaminate  in 
a  bonding  environment. 

Pneumatic  cylinders  are  also  popular  and  have  speed  and  opera¬ 
tional  ease.  They  are  noncontaminating  but  are  expensive  to 
install  and  maintain. 

The  most  promising  method  evaluated  was  a  pneumatic  inflat¬ 
able  tube  concept  that  could  be  fabricated  from  double 
jacketed  fire  hoses,  pressurized  with  air  and  the  circumferen¬ 
tial  expansion  used  to  actuate  the  mold  platen  (Ref.  Figure 
4-19).  The  mechanism  would  be  inexpensive  to  fabricate  and 
maintain  and  be  noncontaminating.  Advantages  in  cost,  sim¬ 
plicity  and  effectiveness  made  this  concept  a  logical  choice 
for  the  mold  closing  mechanism. 

4.2.3  Mold  Configuration  Evaluation 

Five  different  concepts  in  mold  configuration  were  evaluated 
for  efficiency  of  heat  transfer,  energy  consumption,  ease  of 
operation,  and  simplicity  of  manufacture. 

4. 2. 3.1  Electrically  Heated  and  Water  Cooled  Sculptured  Steel 
Mold.  A  mold  of  this  type,  as  shown  in  Figure  4-4,  is  effi¬ 
cient  in  heat  transfer,  but  has  inherent  fabrication  and 
operational  disadvantages.  Drilling  of  ports  for  heaters  and 
cooling  fluid  makes  the  mold  expensive  to  manufacture.  Fur¬ 
thermore,  this  configuration  requires  a  large  platen  (2895 
pounds)  to  accommodate  the  ported  volume  and  still  retain 
structural  integrity.  The  consequence  of  a  large  mass  is  high 
energy  consumption  and  an  extended  cure  cycle  time.  Opera¬ 
tional  problems  arise  as  heat  rods  break  down  and  cause  local 
overheating.  Maintenance  and  repair  costs  for  this  configura¬ 
tion  would  be  high.  Safety  hazards  resulting  from  high 
voltage  and  water  in  close  proximity  were  also  considered. 

4. 2. 3. 2  Water  Heated  and  Cooled  Sculptured  Steel  Mold.  Figure 
4-5  illustrates  a  mold  that  is  also  efficient  in  heat  transfer 
and  has  definite  advantages  over  an  electrically  heated  sys¬ 
tem.  The  single  port,  sculptured  mold  has  fewer  components, 

is  more  reliable,  and  provides  uniform  heating. 


This  system  shares  several  undesirable  features  with  the  elec¬ 
trically  heated  unit,  such  as  a  large  mass  (1716  pounds)  and 
both  are  costly  to  machine. 


FOR  COOLING 

Figure  4-4.  Sculptured  and  Ported  Hold  Halves 

with  Electric  Heaters  and  Water  Cooling. 


FOR  HEATING 
AND  COOLING 


Figure  4-5.  Sculptured  and  Ported  Hold  Halves  for 
Water  Heating  and  Cooling. 


4. 2. 3. 3  Electrically  Heated  and  Water  Cooled  Steel  Platens 
with  Removable  Sculptured  Inserts.  The  configuration  shown 
in  Figure  4-6,  introduces  an  element  of  versatility  not 
possible  with  the  drilled,  ported  and  sculptured  mold  de¬ 
scribed  in  4. 2. 3.1.  The  shape  of  the  part  to  be  cured  is 
sculptured  into  thin  removable  inserts .  Thermal  gains  can  be 
realized  by  fabricating  the  inserts  from  aluminum. 

It  should  be  noted  that  calculations  were  made  to  explore  the 
feasibility  of  curing  the  fiberglass  tail  rotor  in  aluminum 
inserts.  It  was  determined  the  thermal  expansion  differences 
would  occur  in  directions  and  amounts  that  would  not  adversely 
affect  the  operation. 


The  normal  disadvantages  of  electrical  systems,  such  as  non- 
uniform  heating  and  high  maintenance  costs  still  exist  with 
this  configuration.  Total  mass  for  the  mold  system  platens 
would  be  2361  pounds. 

4. 2. 3. 4  Water  Heated  and  Cooled  Steel  Platens  with  Removable 
Sculptured  Inserts.  The  system  shown  in  Figure  4-7  incor¬ 
porates  removable  inserts  with  the  advantages  of  light  weight, 
lower  cost,  uniform  heating,  versatility,  and  the  reliability 
of  a  single  port  heating  and  cooling  system.  The  use  of 
aluminum  inserts  reduces  the  sum  of  the  upper  and  lower  platen 
mass  to  1357  pounds. 


Figure  4-6.  Sculptured  Mold  Inserts  and  Ported  Platens 
with  Electric  Heaters  and  Water  Cooling. 


Figure  4-7.  Sculptured  Mold  Inserts  and  Ported  Platens 
for  Water  Heating  and  Cooling. 


4. 2. 3. 5  Panel  Coil  With  Removable  Sculptured  Inserts.  The 
fifth  candidate  mold  design  (Figure  4-8)  features  a  low  mass 
panel  coil  heat  exchange  unit  (Figure  4-9)  used  in  conjunction 
with  the  sculptured  aluminum  insert  concept.  Water  is  used 
for  the  heating  and  cooling  medium. 

Each  platen  assembly  is  comprised  of  a  structural  steel  back-up 
plate,  a  transite  insulating  plate  and  a  steel  panel  coil  with 
passages  to  permit  high  volume  flow  of  hot  or  cold  water. 

This  system  is  less  massive  than  the  other  design  considera¬ 
tions  and  has  excellent  thermal  transfer.  An  aluminum  face 
plate  is  used  between  the  panel  coil  and  mold  insert  to  dis¬ 
tribute  any  point  loads  that  might  damage  the  coil  face. 

The  removable  inserts,  as  discussed  previously,  afford  good 
heat  transfer,  light  weight,  and  easier  fabrication.  When 
they  are  combined  with  the  panel  coils,  the  result  is  a  rela¬ 
tively  low  cost,  energy  efficient  system. 


Figure  4-8. 


Panel  Coil  and  Sculptured  Insert  Construction 
with  Water  Heating  and  Cooling. 


Figure  4-9.  Cross  Section  of  Panel  Coil 
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4.2.4  Mold  Energy  Requirement  Analysis 

All  five  mold  configurations  evaluated  in  4.2.3  were  subjected 
to  an  analysis  of  their  energy  requirements.  Table  4-1  indi¬ 
cates  the  reference  data  used  in  the  formulas  (Table  4-2)  to 
calculate  the  energy  consumption  for  a  cured  bearingless  tail 
rotor  blade.  A  typical  calculation  is  shown  in  Table  4-3,  and 
complete  calculations  for  all  five  configurations  can  be  found 
in  Appendix  A. 


Table  4-1.  Reference  Data. 


•  WT  WATER  -  8.34  LBS/6AL 

•  WATER  FLOW  -  10.2  GAL/MIN 

•  WT  OF  10.2  GAL  WATER  -  85.068  LBS 

•  SURFACE  HEAT  LOSS  STEEL  -  180  WATTS/SQ  FT/HOUR 

•  SURFACE  HEAT  LOSS  ALUMINUM  -  90  WATTS/SQ  FT/HOUR 

•  SPECIFIC  HEAT 


STEEL  - 

.120 

AL  AL  - 

.230 

GLASS  - 

.197 

WATER  - 

1.000 

•  HP  ELECTRIC  MOTORS  ON  PUMPS 


1  HP  =  745.7  WATTS 
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Table  4-2.  Formulas  for  Calculating  Energy  Requirements. 


For  Initial  Heat  Up:  KWH 

Weight  of  Material  w  Specific  Heat  ^  Temperature  Differential 

(in  pounds)  (BTU's  per  pound  -oF)  (final  less  initial  -°F) 

3412  (BTU's  per  kilowatt  hour) 

For  Heat  Losses;  KWH 

Exposed  Area  ^  Heat  loss  at  temperature  ^Working  cycle  time 
(square  feet)  (watts  per  square  foot)  ^ (hours) 

1000  (watts  per  kilowatt) 


Table  4-3.  Typical  Energy  Calculation 


A.  POWKR  REQUIREMICNT  FOR  INITIAL  HKAT-UP 


ESTIMATED 


1. 

Heat  absorbed  by: 

INTEC.RAL  STEEL  MOt.D 

-  ELECT. 

HT. 

ABATER  COOLED 

Weight  of  Material 
(I±>) 

X 

Specific  Heat 
(BTU/Ib-I)  X 

Temp.  Dif. 

(F) 

(Final-Initial ) 

KWH 

2. 

Heat  absorbed  by: 

3412  (liTU/KWH)  x 

STEEL  MOLD 

(Time  in  Hours) 

2892  LBS 

X 

.12  X 

200“F 

X 

30  MIN.  4n.6ft 

KWH 

3. 

Heat  absorbed  by: 

3412  X  .5 

TAIL  ROTOR  BLADE 

3.4  LBS 

X 

.197 

200“F 

X 

30  MIN  .OK 

KWH 

4. 

Heat  absorbed  by : 

3412  X  .5 

WATER 

85.068  LBS. 

X 

1.0  X 

200“  F 

X 

30  MIN  9.07 

KWH 

3412  X  .5 

5. 

Heat  absorbed  by: 

X 

X 

KWH 

3412 

6. 

Heat  absorbed  by: 

X 

X 

KWH 

Total  Heat  Requirement  for  Initial  Heat-up: 
Total  Power  Requirement  for  Initial  Heat-up: 
B.  POWER  REQUIREMENT  FOR  OPERATING  HEAT 

1.  Heat  Required  to  Replace  Heat  Losses:  _ 


50.73 


_KWH 

K\n’H 


(Exposed  Surf.  Area)  (Heat  Ixjss  at  Final  Oper.  Temp)  (Cycle  Time) 

_ (sq.  ft) _ X _ (W/sq  ft) _ X _ Hr:: )  _ 

1000  (W/KW) 

STEEL  MOLD 


KWH 


2.  Heat  Required  to  Replace  Heat  Losses: 


19.01  Sq.  Ft.  X  180  WATTS/Sq.  Ft.  x  1  HR 

1000 

3.  Heat  Required  to  Replace  Heat  Losses:  _ 


3.42 


KWH 


KWH 


1000 

4.  Heat  Required  to  Replace  Heat  Losses: 


KWH 


1000 


Circulation  Pump: 


3.0 


Total  Liiurqy  Use  57.15 


KWH 

KWH 


i 
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The  calculated  energy  consumption  for  the  integral  sculptured 
and  ported  steel  molds  (Figures  4-10  and  4-11)  was  57.15  kwh 
for  electric  heating  and  39.62  kwh  for  water  heating.  The 
44  percent  difference  in  consumption  is  due  to  the  extra  mass 
required  for  separate  electric  heating  and  water  cooling 
ports . 

The  aluminum  inserted  steel  platen  mold  systems  (Figure  4-12 
and  4-13)  were  calculated  at  50.12  kwh  energy  consumption  for 
electric  heating  and  35.67  kwh  for  water  heating.  The  41 
percent  difference  in  consumption  again  is  due  to  mass 
difference . 

Tne  most  energy  conserving  system  was  the  water  heated  steel 
panel  coil  with  aluminum  inserts  (Figure  4-14).  The  calcul¬ 
ated  energy  consumption  was  a  low  23.62  kwh  per  cure  cycle.  A 
substantial  mass  reduction  contributed  by  the  panel  coil  plus 
its  high  heating  capacity  and  thin  walls  enabled  the  system 
to  transfer  easily  a  large  amount  of  the  heat  contained  in  the 
water  to  the  inserts. 

Figure  4-15  compares  the  calculated  energy  consumption  for 
each  of  the  five  mold  design  candidates.  It  clearly  illus¬ 
trates  why  the  panel  coil  approach  was  chosen  for  the  MM&T 
mold  system. 


Figure 


Figure  4 


4-10.  Energy  Consumption  -  Sculptured  and  Ported 
Steel  Mold  Halves  with  Electric  Heaters  and 
Water  Cooling. 


11.  Energy  Consumption  -  Sculptured  and  Ported  Steel 
Mold  Halves  with  Water  Heating  and  Cooling. 
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ELECTRIC  ROD 
HEATERS 


WATER  PORTING 
FOR  COOLING 


Figure  4-12. 


Energy  Consumption  -  Sculptured  Aluminum  Inserts 
and  Ported  Steel  Platens  with  Electric  Heating 
and  Water  Cooling. 


Figure  4-13.  Energy  Consumption  -  Sculptured  Aluminum 
Inserts  and  Ported  Steel  Platens  with 
Water  Heating  and  Cooling. 


KILOWATT  HOURS 


Figure  4-15.  Comparison  of  Calculated  Energy  Consumption 
for  Five  Hold  Design  Candidates. 
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4.2.5  Design  and  Fabrication  of  Mold 


The  mold  was  designed  in  two  parts  consisting  of  a  panel  coil 
restraining  system  and  removable  inserts.  This  versatile 
design  enables  inserts  with  other  molded  shapes  to  be  made  for 
the  same  restraint  system. 

The  mold  system  design  is  presented  in  Appendix  B. 

4. 2. 5.1  Mold  Restraining  Structure.  The  restraining  struc¬ 
ture  consisted  of  two  1/2-inch  vertical  steel  plates  bolted  to 
3/8-inch  wall  tubular  steel  top  members  and  a  1/2-inch  steel 
base  plate.  The  upper  platen  was  composed  of  a  1/2-incli  steel 
back-up  plate  and  a  steel  panel  coil.  A  1-inch  thick  sheet  of 
transite  was  used  for  thermal  insulation  between  the  struc¬ 
tural  back-up  plate  and  panel  coil. 

The  platen  assembly  was  completed  with  a  3/8-inch  aluminum  face 
plate  to  provide  point  load  protection  for  the  coil  and  act  as 
a  thermal  conductor  between  the  panel  coil  and  the  insert. 
Grooves  were  milled  into  the  face  plate  to  accept  the  weld 
beads  on  the  panel  coil  as  shown  in  Figure  4-16.  Thermal  con¬ 
ductivity  was  enhanced  by  using  an  aluminum-filled  epoxy 
between  the  aluminum  and  panel  coil.  The  entire  upper  platen 
was  bolted  together  and  held  stationary  by  steel  support  brack¬ 
ets.  Figures  4-17  and  4-18  show  the  structure  including  the 
top  and  bottom  platens  prior  to  installation  of  panel  coils. 


Figure  4-16.  Panel  Coil  with  Aluminum  Face  Plato 
nil led  to  Accept  Wold  Beads. 


The  lower  platen  was  fabricated  in  the  same  way  except  that  it 
was  not  held  stationary  but  floated  on  two  3-inch  double- 
jacketed  fire  hoses.  A  cut-away  view  is  shown  in  Figure  4-19. 


4. 2. 5. 2  Insert  Design  and  Fabrication.  The  inserts  were 
fabricated  from  6061-T6  aluminum.  Studies  described  in 

4. 2. 3. 3  established  that  the  differences  in  thermal  expansion 
between  the  blade  and  inserts  during  cure  would  not  produce 
unacceptable  results. 

A  half-span  mold  (Figure  4-20)  from  the  previous  bearingless 
tail  rotor  research  program  was  used  as  a  tracing  pattern  for 
sculpturing  the  aluminum  inserts.  The  pattern  was  shimmed  at 
an  8°  angle  (Figure  4-21)  so  that  the  ±8°  twist  could  be 
machined  into  the  tool.  Figures  4-22  and  4-23  show  the  rough 
and  finish  machining  of  the  upper  insert. 

Grooves  for  matching  keys  were  milled  into  the  inserts  (Figure 
4-24)  to  ensure  positive  alignment  upon  closing. 

The  combined  outside  dimensions  of  the  inserts  were  8.8  inches 
wide  X  2.7  inches  high  x  83  inches  long.  They  weighed  178 
pounds . 

4. 2. 5. 3  Mold  Installation.  The  mold  structure  was  placed 
adjacent  to  the  BHT  blade  bonding  press.  The  top  platen  inlet 
of  the  panel  coil  was  connected  into  the  water  line  from  the 
bonding  press.  A  line  was  then  connected  from  the  outlet  of 
the  top  platen  to  the  inlet  of  the  bottom  platen  and  then 
returned  from  the  bottom  platen  outlet  to  the  bonding  press. 


Half-span  Research  Blade  .'loltl 
Used  as  Tracing  Pattern. 


I'tacinq  l’alL(^i'n  Iviqht  I’oroM'ourui  Mejuntod 


Figure  4-24.  Hilling  Hub  Area  on  Finished  Upper  Insert. 

Figure  4-25  shows  the  schematic  layout  of  the  presses.  Water 
is  circulated  through  a  closed  loop  containing  a  hot  water 
generator  and  heat  exchanger  (Figure  4-26),  attaining  a  tem¬ 
perature  of  400°F  and  400  psi.  When  cooling  is  required, 
chilled  tower  water  is  circulated  through  the  heat  exchanger 
thereby  cooling  the  closed  loop  water. 

Thermocouples  were  installed  on  both  the  supply  and  return 
lines  along  with  a  flowmeter  (Figure  4-27)  on  the  return  line. 
The  readings  from  these  instruments  were  used  in  calculating 
the  actual  energy  usage  and  to  monitor  the  water  temperature. 

Safety  precautions  were  taken  due  to  the  potential  danger  of  a 
hot  water  system.  All  hot  water  lines  were  insulated  and 
wrapped  (Figure  4-28).  The  flowmeter  and  air  pressure  regu¬ 
lator  were  mounted  on  the  wall  (Figure  4-29)  away  from  the 
mold  structure.  A  plywood  partition  was  erected  between  the 
mold  and  operator  area  as  a  precautionary  measure.  The  maxi¬ 
mum  pressure  ratings  were  obtained  for  all  major  components 
and  are  listed  in  Appendix  C. 

4. 2. 5. 4  Mold  Systems  Operation  Test.  An  aluminum  block, 
approximately  equal  in  volume  to  the  mold  inserts,  was  placed 
between  the  platens  and  subjected  to  a  simulated  cure  cycle  to 
verify  that  all  mold  functions  were  operating  properly. 
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Figure  4-25.  Schematic  Layout  of  Presses. 


CLOSED  LOOP 
(HOT  WATER) 


Figure  4-26.  Hot  Water  Generator. 


Figure  4-29. 


Flowmeter  and  Air  Pressure 


Regulator 


Ilounting . 


Four  thermocouples  continuously  recorded  the  temperatures 
during  the  ninety-minute  test  (Figure  4-30).  The  insert  shows 
the  location  and  number  of  thermocouples  that  can  be  traced  by 
following  the  small  stamped  numbers  on  the  chart. 

The  water  inlet  thermocouple,  TC7,  did  not  appear  clearly  on 
the  strip  chart  and  has  been  enhanced.  The  10°F  difference 
between  the  inlet  and  outlet  water  temperature  indicates  that 
the  panel  coil  system  distributes  the  heat  uniformly  even  with 
a  large  heat  sink. 

The  following  observations  were  made: 

Water  flow  rate:  10.2  gallons  per  minute 
Temperature  rise:  90°F  to  270°F  in  24  minutes 
Heat  up  rate:  7.5°F  per  minute 
Total  time  of  test  from  90°F:  83  minutes 

The  system  test  indicated  all  functions  to  be  operating  prop¬ 
erly,  and  that  the  unit  was  ready  to  begin  bonding  blade 
assemblies . 
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Figure  4-30.  Temperature  Profile  of  Mold  Performance  Test 


4 . 3  TASK  1 1 1 


FABRICATION  OF  DEMONSTRATION  BLADES 


4.3.1  Comparison  to  Research  Blades 

It  is  recognized  that  in  an  optimized  production  environment 
only  the  spar  of  the  bearingless  blade  would  be  precured.  All 
other  assembly  would  be  accomplished  in  a  single  cocure  opera¬ 
tion  that  would  include  simultaneous  curing  of  the  skins  and 
bonding  to  the  honeycomb.  Since  the  thrust  of  this  program 
was  the  development  of  an  advanced  mold  system,  establishing 
a  manufacturing  procedure  was  considered  secondary.  There¬ 
fore,  the  decision  was  made  to  produce  the  MM&T  demonstration 
blades  by  the  same  procedure  used  for  the  1977  research  units. 
In  this  way  the  test  values  from  both  programs  could  be 
directly  compared. 

The  blade  design  was  not  altered  from  the  1977  research  pro¬ 
gram.  In  both  programs  the  upper  and  lower  blade  skins  were 
autoclave  precured  and  the  spar  strap  was  press  cured.  The 
main  difference  in  fabrication  between  the  programs  was  the 
use  of  a  full-span  mold  in  this  program  to  assemble  both  ends 
of  the  blade  in  the  same  bond  sequence. 

4.3.2  Blade  Detail  Fabrication 

The  spar  strap  layup  ranged  from  28  plys  of  epoxy  preimpreg¬ 
nated  unidirectional  glass  roving  in  the  hub,  to  two  plies  at 
the  tips.  Both  ends  of  the  strap  are  canted  8°  to  build  twist 
into  the  blade.  The  spar  strap  was  then  placed  in  a  produc¬ 
tion  bonding  press  and  cured  for  90  minutes  at  265°F.  Figure 
4-31  shows  a  partial  spar  strap  cured  and  trimmed. 


Figure  4-31,  Edge  View  of  Spar  Strap  Section. 


The  mold  inseils  were  used  to  layup  and  precure  the  blade 
skius.  Dummy  doubleis  and  abrasion  strips  were  installed  in 
the  inserts  (Figure  4-32)  to  cieate  setbacks  in  the  skins  foi 
bonding  tliese  details  in  tiie  next  assembly.  Layup  ot  the  skin 
plies  IS  shown  in  Figuie  4-33.  The  lett  side  sliows  one  ply  ol 
120  fiberglass  cloth  and  the  light  one  ply  eac)i  of  120  and  IBI 
fiberglass  ciot)i.  Root  end  le  i  nfoi  cements  weie  laid  at 
thirty-degree  angles  and  a  one-guartei  incli  wide  reinforcement 
ply  was  laid  along  tlie  tiailing  edge  { Figure  4-34). 


Two  layers  of  peel  ply  weie  applied  for  bond  line  protection 
and  to  absorb  excess  resiii  1  J  ow  (I'lguie  4-3S).  The  second 
ply  was  stripped  away  aft.ei  tlie  cure  cycle. 


rioKl  with  Dumny  i)ouhlei'.s  .;!t  Blade  Root 
and  Dunmiy  Aliranion  Stri[). 


Figure  4-32 


The  skin  set  was  prepared  for  autoclaving  by  wrapping  with 
fiberglass  cloth  wicking,  bagging  and  sealing  (Figures  4-36 
and  4-37).  Autoclave  vacuum  lines  where  then  attached  and  the 
skins  were  placed  in  the  autoclave  for  a  90-minute  cure  at 
265“F  and  40  psi  (Figure  4-38). 


Figure  4-36.  Heavy  Weave  Wicking  Cloth  Wrap  Prior  to  Bagging 


Figure  4-37.  Skins  Bagged  for  Autoclave  Cure 


Figure  4-39,  shows  the  skin  set  prior  to  trimming.  One  layer 
of  peel  ply  is  retained  for  protection. 

The  root  blocks  were  formed  in  place  by  casting  epoxy  tooling 
resin  into  and  around  the  yoke  of  the  spar  using  the  spar  tool 
as  a  mold.  The  resin,  Epocast  31-D  with  #9216  hardener,  con¬ 
tained  5  percent  (by  weight)  chopped  glass  fiber  and  was  cured 
for  24  hours  at  room  temperature. 

The  tip  blocks  were  machined  from  solid  blocks  of  fiber  rein¬ 
forced  phenolic  (Figure  4-40),  then  drilled,  cleaned,  baked 
and  primed. 

Aluminum  doublers  were  cut  to  size,  trimmed,  anodized,  and 
then  primed  with  2271-A  for  bonding. 


Figure  4-39.  Cured  Skin  Set  Prior  to  Trimming. 


Figure  4-40. 


riachining  Phenolic  Tip  Block. 


Aluminum  honeycomb  was  machined  in  the  HOBE  as  shown  in  Figui'e 
4-41.  It  was  then  expanded,  cut  in  half  to  yield  the  right 
and  left  blade  cores  and  prepared  for  bonding  by  vapor 
degreasing . 


Figure  4-41.  Machining  Honeycomb  Before  Expansion  (HOBE) . 


The  stainless  steel  abrasion  strips  and  bushings  were  pur¬ 
chased  parts.  The  strips  were  sulfuric  acid  etched  for  bond¬ 
ing  while  the  bushings  were  solvent  cleaned  and  primed. 

4.3.3  Blade  Assembly  and  Cure 

All  details  were  prefitted  into  the  assembly  prior  to  bonding. 
Figure  4-42  shows  the  layup  sequence  and  components  for  the 
blade.  The  upper  and  lower  mold  inserts  with  details  assem¬ 
bled  for  the  final  bond  cycle  are  shown  in  Figures  4-43  and 
4-44. 

Narmco  1113  epoxy  supported  film  adhesive  was  used  between 
skins,  strap  and  skins,  and  skins  and  honeycomb.  Unsupported 
film  was  used  between  all  other  glass  and  metal  surfaces 
including  strips,  doublers,  root,  and  tip  blocks. 

Figures  4-45  and  4-46  show  the  final  loading  operation  after 
the  insert  has  been  closed  on  the  assembled  details.  A  plastic 
sheet  was  used  only  on  the  first  blade  to  catch  any  excess 
resin  flow  that  might  result  in  damage  to  the  mold.  No  excess 
resin  problems  occurred. 
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.005  WRAP  (2) 


Figure 


4-44.  Close-up  of  Assembl 


I  i.irc  4-4G.  ilolt!  Insert  Lo.ule,;  anvi  Rt.vu;-.-  !'or  c'nri..’. 


A  typical  temperature  printout  for  the  bearinqless  tail  rotor 
bond  cycle  along  with  the  placement  of  all  themocoupies  is 
detailed  in  Figure  4-47.  The  insert  thermocouples  were  plact'd 
in  the  bond  line  of  the  blade  for  optimum  temperature  monitor¬ 
ing  and  produced  readings  at  45-second  intervals  throughout 
the  cycle.  Fourteen  minutes  were  required  to  bring  the 
assembly  into  the  cure  range  of  240°F  to  280°F.  The  Narmco 
1113  requires  a  cure  of  60  minutes.  A  16-minute  cool  dowji 
t  unshed  the  cure  for  a  total  90-nunute  cure  cycle.  The  com¬ 
plete  bond  cycle  is  illustrated  in  Figure  4-48. 

4 . 4  TASK  IV  -  QUALIFICATION  OF  DEMONSTRATION  BLADES 

Under  tins  task,  the  contract  required  that  one  demonstration 
blade  be  subjected  to  the  same  qual  i  fication  tests  as  tlie  re¬ 
seat  ch  blade.  These  reipi  i  rements  wen?  established  in  the 
ap)proved  test  plan  stiown  in  Figure  4-49. 


I 
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BLfcOL 

Figure  4-47.  Temperature  Printout  for  Bearingless 
Tail  Rotor  Bond  Cycle. 
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TIME  IN  MINUTES 


Figure  4-48.  Complete  Bond  Cycle  for  Bearingless 
Tail  Rotor. 


LEGEND  OF  TESTS  (599-318-103  TAIL  ROTOR) 


SECTION 

SECTION 


I  -  SHEAR  TEST,  UPPER  TO  LOWER  SKIN,  T.E.  2000 
PSI  BOND  FAILURE  OR  1600  PSI  GLASS  FAILURE, 

II  -  SHEAR  TEST,  STRAP  TO  TIP  BLOCK,  TOP  AND  BOTTOM. 
1100  PSI  MINIMUM. 


SECTION  III  -  SHEAR  TEST  -  SKIN  TO  STRAP,  TOP  AND  BOTTOM, 

2500  PSI  BOND  FAILURE  OR  1600  PSI  GLASS  FAILURE, 


SECTION  IV  -  SHEAR  TEST  -  ABRASIVE  STRIP  TO  SKIN,  TOP  AND 

BOTTOM,  2500  PSI  BOND  FAILURE  OR  1600  PSI  GLASS 
FAILURE. 


SECTION 


V  -  RESIN  CONTENT  -  STRAPS,  TOP  AND  BOTTOM.  RESIN 
CONTENT  (CURED)  SHALL  BE  26  TO  31  PER  CENT, 


SECTION  VI  -  BOND  LINE  QUALITATIVE  EVALUATION,  REMAINDER  OF 
TIP  SAMPLE.  THERE  SHALL  BE  NO  VOIDS  OR 
DELAMINATIONS. 


NON-DESTRUCTIVE  TESTS  WILL  CONSIST  OF  VISUAL  INSPECTION, 
TAPPING  AND  ULTRASONIC/RADIOGRAPHIC  TECHNIQUES  AS  NECESSARY. 

Figure  4-49.  Test  Plan  -  Outboard  Tip  Sample. 
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4.4.1  J  vtf^  Tests 

The  blcide  poitioii  of  each  rotoi'  was  fabiicated  6  inches  longer 
than  required  to  provide  excess  for  destructive  testing.  The 
tip  block  and  spar  strap  extended  into  this  area  with  addi¬ 
tional  honeyconib  core  added  outboard  of  the  block.  In  this 
way,  all  major  elements  of  the  blade  were  represented  for 
testing  purposes.  Figure  4-50  shows  both  ends  of  the  trimmed 
off  sections  before  cutting  into  test  specimens. 


Ficjuro  4-50.  Blade  Tip  Test  Sections, 


Figure  4-51  is  a  typical  laboratory  report  recording  results 
for  tests  performed  on  that  particular  blade.  A  summary  of 
destructive  tests  for  all  of  the  demonstration  blades  is  shown 
in  Table  4-4.  Lab  test  reports  are  included  in  Appendix  D. 

The  results  from  all  tests  were  as  anticipated  except  for  a 
trailing  edge  glass  failure  and  a  bottom  abrasion  strip  bond, 
both  on  blade  No.  2.  Although  the  trailing  edge  values  were 
low,  it  was  demonstrated  that  the  bond  line  produced  in  the 
mold  was  adequate  to  force  a  failure  in  the  skin  laminate 
which  was  a  precured  detail.  It  was  concluded  that  low  values 
for  the  abrasion  strip  bond  test  resulted  from  over  heating  of 
the  steel  during  preparation  of  the  specimen. 
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Figure  4-51.  Destructive  Test  Laboratory  Report. 
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Table  4-4,  Destructive  Test  Summary 


When  specimens  yielded  shear  values  below  minimum  require¬ 
ments,  additional  specimens  from  the  same  section  were  pre¬ 
pared  and  tested.  Difficulties  were  encountered  in  preparing 
lap  shear  specimens  due  to  the  thin  skin  laminate.  In  some 
instances  cuts  too  shallow  or  past  the  bond  interface  resulted 
in  interlaminar  shear  rather  than  lap  shear.  Figure  4-52 
illustrates  fabrication  of  the  lap  shear  specimens. 


Figure  4-52.  Preparation  of  Lap  Shear  Specimens. 


All  lap  shear  tests  were  conducted  on  the  Speedy  Tester 
(Figure  4-53)  located  in  the  BHT  Methods  and  Materials  Labo¬ 
ratory.  All  destructively  tested  specimens  (Figure  4-54 
typical)  were  retained  for  future  examination  and  reference. 

4.4.2  Nondestructive  Tests 

The  demonstration  blades  were  nondestructively  evaluated  by 
the  BHT  Quality  Assurance  Department.  The  blades  were  exam¬ 
ined  visually,  tested  for  voids  by  tapping  hammer  method,  and 
x-rayed  for  detail  fit  and  location.  Figure  4-55  shows  both 
the  root  end  and  tip.  The  dark  stripe  represents  the  stain¬ 
less  steel  leading  edge.  Tracer  fibers  in  the  fiberglass  spar 
can  be  seen  running  the  span.  No  defects  of  consequence  to 
the  program  were  revealed. 

The  three  demonstration  blades  along  with  a  research  bearing¬ 
less  tail  rotor  are  displayed  in  Figure  4-56.  One  demonstra¬ 
tion  blade  was  painted  and  included  as  one  of  the  two  required 
for  delivery  to  the  Army.  Figure  4-57  shows  both  of  these 
blades  boxed  for  shipment. 
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Figure  4-54. 


Destructive  Test 


since  the  thrust  of  the  program  was  the  development  of  a  low 
cost,  energy  efficient  mold  system,  optimization  of  the 
manufacturing  approach  was  secondary.  The  |.ij;nary  purpose 
for  the  cost  analysis  was  to  generate  cornpa:  acive  data  to 
substantiate  the  performance  of  the  mold. 

4.5.1  Tooling 

Actual  tooling  costs  were  analyzed  for  the  research  and  MM&T 
demonstration  programs  and  estimated  for  production. 

The  research  blades  were  fabricated  using  a  half-span  mold 
and  a  spar  strap  mold.  The  tooling  package  for  this  blade  was 
vendor  fabricated  for  BHT  at  a  cost  of  $5,200  in  1977. 

Fabrication  cost  of  the  integrally  heated  mold  was  $4,149  for 
raw  material  and  1,026  man-hours  in  design  and  manufacture. 

A  breakdown  of  the  raw  materials  is  listed  in  Table  4-5  with 
a  comparison  of  both  blade  programs  in  Table  4-6. 


Table  4-5.  Tooling  Raw  Material  Costs  for  MIl&T 
Blade  Mold 


•  HARDWARE 


STEEL 

ALUMINUM 

PIPE 

MISCELLANEOUS 

VALVE 


FLATS,  ANGLE,  TUBING,  ROUNDS,  BAR 

SHEETS,  ANGLE,  BILLET 

TEES,  NIPPLES,  ELBOWS,  REDUCERS,  CAPS, 
BUSHINGS,  UNION,  SLEEVES,  FLARE  NUT 

SCREWS,  NUTS,  WASHERS,  CAP  SCREWS 

BALL 


•  HOSES  flex 


•  INSTRUMENTATION 

THERMOCOUPLES,  FLOWMETER,  GAUGE 


•  INSULATION  BOARD 

•  PANELCOILS 


$2,632.51 


240.60 

401.39 

194.50 

680.00 

$4,194.00 
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Table  4-6.  Prog 


ram  Cost  Comparison 


•  TOOLING 

DESIGN 

FAB 

RAW  MATERIAL 

•  BLADE  MATERIAL 

•  BLADES  PRODUCED 

•  LABOR  (BLADES) 


MM&T 

PROGRAM  VS 


242  MH 
784  MH 
$4,149 

$  327/BLADE 
4 

775  MH 


RESEARCH 

PROGRAM 


$5,200 

FOR 

HALF  SPAN 
$327/BLADE 
3 

440  MH 


In  a  production  situation,  the  integrally  heated  mold  is  esti¬ 
mated  to  have  a  capacity  of  five  blades  per  two-shift  day. 

Five  sets  of  autoclave  tools  would  be  required  to  produce  an 
equivalent  quantity  of  blades.  As  noted  in  Table  4-6,  the 
fabrication  cost  of  an  integrally  heated  mold  was  784  man¬ 
hours  and  $4,149.  In  comparison,  an  autoclave  tool  is  esti¬ 
mated  to  cost  300  man-hours  and  $750  in  tooling  materials. 
Table  4-7  compares  the  tooling  cost  for  producing  five  blades 
per  day  by  mold  and  by  autoclave. 


Table  4-7.  Comparison  of  Capacity  Cost 


MM&T  Mold 


Quantity  of 
Tools  Required 


Tooling 

Man-Hours 


Tooling 

Material 


1 


784  $4149 


Autoclave  Tools  5 


1500  $3750 


Based  on  a  $50  per  hour  labor  rate,  tooling  costs  for  five 
blades  per  day  capability  would  be  $35,401  less  for  the  mold 
than  autoclave.  The  autoclave  would  also  consume  $15  of 
perishable  bagging  material  per  blade. 
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4.5.2  Labor 


Labor  cost  analysis  took  into  account  the  allocation  of  opera¬ 
tions  into  direct  and  indirect  labor  categories.  Table  4-8 
lists  these  operations  in  their  respective  categories.  For 
the  sake  of  simplicity,  hour  totals  used  in  this  presentation 
include  all  vendor  work  converted  from  dollars  to  man-hours. 


Table  4-8.  Labor  Operations. 


INDIRECT  LABOR  DIRECT  LABOR 


•  LOAD  AND  UNLOAD  OVEN 

•  BAG  FOR  AUTOCLAVE 

•  AUTOCLAVE  CURE 

•  DEBAG 

•WEIGH  DETAILS 

•  CHEMICAL  TREAT  METAL  DETAILS 
•WRAP,  PACKAGE  DETAILS 

•  BOND  ASSEMBLY 
•FINISH 

•  DEGREASE 

•  DEBURR 

•  INSTALL  BUSHINGS 
•PAINT 


•  GATHER  MATERIALS 

•  CUT  TEMPLATES 

•  LAYUP  GLASS 

•  MACHINE  HONEYCOMB  CORE  AND  TIP  BLOCKS 

•  CAST  FORM  ROOT  BLOCKS  ON  SPAR 

•  TRIM  DETAILS 

•  STRETCH  FORM  ABRASION  STRIP 

•  PREPARE  MOLDS 

•  PREFIT  DETAILS 

•  APPLY  ADHESIVE 
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The  research  program  produced  three  blades  at  a  labor  cost  of 
440  hours.  It  should  be  noted  that  these  hours  were  extracted 
from  the  history  of  a  program  that  had  as  its  primary  purpose, 
the  development  and  flight  test  of  a  bearingless  tail  rotor. 
The  low  labor  content  recorded  for  the  research  blades  is 
attributed  to  the  fact  that  judicious  tracking  of  associated 
blade  fabrication  hours  was  not  a  program  requirement  as  was 
the  case  for  the  MM&T  demonstration  blades. 

Four  prototype  demonstration  blades  were  fabricated  at  a  cost 
of  775  man-hours  as  shown  in  Table  4-6.  The  first  blade  was 
used  for  tool  tryout  and  was  destructively  tested.  Actual 
man-hours  were  recorded  to  assist  in  projecting  production 
costs.  The  first  blade  consumed  271  man-hours  and  the  last, 
131  man-hours  showing  a  learning  curve  of  about  75  percent. 

The  manufacture  of  1,  10,  100  and  1000  blades  in  the  MM&T 
mold  was  projected  using  an  85  percent  learning  curve,  to 
accommodate  production  methods  and  tooling  (Figure  4-58). 

The  plot  shows  the  first  production  blade  would  take  114 
man-hours  and  blade  number  1000  would  require  23  man-hours. 
This  shows  the  economies  of  scale  in  operator  proficiency  and 
the  additional  tools  to  provide  precut  kits  and  separate  skin 
assemblies . 

Autoclave  curing  from  the  standpoint  of  the  learning  curve 
would  add  three  man-hours  to  the  whole  curve  making  it  117 
man-hours  at  blade  number  one  and  26  man-hours  at  1000  blades. 
The  difference  is  attributed  to  bagging,  debagging,  and  other 
autoclave  related  labor  requirements. 

Cocuring  the  skins  during  assembly  bonding  would  eliminate  the 
processing  associated  with  precuring.  The  resulting  labor 
savings  would  be  29  hours  at  blade  number  1  and  4  hours  at 
blade  1000  (Figure  4-59). 

4.5.3  Energy 

In  Section  4.2.4,  it  was  pointed  out  that  the  calculated 
energy  requirements  for  the  panel  coil  system  was  far  lower 
than  that  for  the  other  systems.  When  the  blades  were  cured 
as  described  in  4.3.3,  it  was  found  that  the  system  perform¬ 
ance  surpassed  expectations .  Measured  units  of  temperature, 
water  volume  and  time  revealed  energy  consumption  of  19.71  kwh 
for  a  complete  cure  cycle  rather  than  23.62  kwh  as  originally 
calculated.  Figure  4-60  shows  the  actual  calculations  and 
Figure  4-61  is  a  final  energy  comparison  of  all  of  the  candi¬ 
date  systems. 
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Lgure  4-58.  Prototype  and  Production  Ilan-hour  Projections 
for  Blades  Produced  with  TUl&T  Mold. 


Figure  4-59.  Precured  Detail  Assciribly  Versus  Cocured  Assembly. 


A.  POWER  REQUlKEMt-.m-  FOR  INITIAL  HEAT-Ul 


ACTUAL 


1 


1.  Heat  absorbed  by:  COMPLETE  CURE  CYCLE  ( PANEL  COIL  -  AL  INSERT) _ 

Weiqht  of  Material  Specific  Heat  Temp.  Dif.  (Final-Initial) 

_ _ X  (BTII/U-F)  X  _ ^) _  KWH 


2. 

Heat  absorbed  by 

10.2  GAL.  85.1 

3412(bTU/KWH)  X  (Time 

:  WATER 

in  Hours) 

9.98 

KWH 

068  LB. 

X  1.0  X  200°F 

X  30  MTN. 

3412  X  .5 

3. 

Heat  absorbed  by 

.  WATER  TO  RAISE  PARTS  TO 

TEMP . 

H5.068  LB/MIN 

•  X 

1.0  X  10°F 

X  10  MIK. 

7.48 

KWH 

3412  X  .5 

4. 

Heat  absorbed  by 

:  WATER 

TO  MAINTAIN  OPERATING  TEMP  (CURE) 

85.068  LB/MIN 

•  X 

1.0  X  1°F 

60  MIN. 

1.5 

KWH 

3412  X  .5 

5. 

Heat  absorbed  by 

X 

X 

KWH 

3412 

6. 

Heat  absorbed  by 

Total  Heat  Requirement  for  Initial  Heat-up: 
Total  Power  Requirement  for  Initial  Heat-up; 
POWER  REOUIKEMFHT  FOR  OPERATING  HEAT 

1.  Heat  Required  to  Replace  Heat  Losses:  _ 


_ KWT 

_ KWH 

1  B  .  96  KWH 


(Exposed  Surf.  Area)  (Heat  Loss  at  Final  Oper.  Temp)  (Cyc):'  Time) 

_ (sq.  ft)  _ X _  (W/;;q  JJ-J _  x _ Hrs ) 

1000  (W/KW') 

2.  Heat  Required  to  Replace  Heat  Losses:  _ 


1000 

3.  Heat  Required  to  Rf'plaee  Heat  Loi'.ses: 


1000 

4.  Heat  Required  to  Replace  Heat  Ix>sses : 


]  000 


Circulation  Pump: 


.75 


Figure  4-60.  Energy  Consumption  -  Panel  Coil 
Actual  Cure  Cycle  Calculations. 


KWM 


KWH 


KV.li 


Total  Knorqy  Vr,c  19.71  KWH 
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WATER  HEATED/WATER  COOLED 


Figure  4-61.  Final  Energy  Consumption  Comparison 
for  All  Candidate  Molds. 


Additional  energy  savings  could  be  realized  by  using  stack 
molds  as  in  Figure  4-62.  Estimated  savings  are  25  percent  in 
the  second  blade  of  a  two-blade  stack. 


Figure  4-62.  Two-blade  Stack  Mold. 


Cure  profiles  were  plotted  for  curing  the  bearingless  tail 
rotor  blade  using  the  MM&T  mold  and  two  BHT  production  auto¬ 
claves,  a  4'  X  9',  and  a  5'  x  18*.  Figure  4-63  shows  the 
large  variation  in  cure  cycles  ranging  from  90  minutes  in  the 
demonstration  mold  to  229  minutes  in  the  large  autoclave.  The 
cure  profiles  show  the  MM&T  mold  can  conserve  large  guantities 
of  energy  while  providing  excellent  tool  utilization. 

Energy  requirements  of  114  kwh  and  787  kwh  zespecti vely  were 
calculated  for  a  cure  cycle  in  the  4'  x  9'  and  5'  x  18'  auto¬ 
claves  (Figure  4-64).  The  requirements  per  blade  for  multi¬ 
blade  bonding  cycles  are  compared  with  the  MM&T  mold  in  Table 
4-9.  The  values  are  displayed  graphically  in  Figure  4-65. 
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Table  4-9.  Energy  Required  for  Bonding 
Tail  Rotor  Blades 


MM&T 

Number  of 
Tools 

Small 

Autoclave 

Large 

Autoclave 

19.7  kwh 

1 

114.0  kwh 

787.0  kwh 

2 

57.0 

393.5 

3 

38.0 

262.3 

4 

28.5 

196.8 

5 

22.8 

157.4 

6 

19.0 

131.2 

7 

112.4 

8 

98.4 

9 

87.4 

10 

78.7 

11 

71.5 

12 

65.6 

13 

60.5 

14 

56.2 

15 

52.5 

16 

49.2 

Capacity  (6)  Capacity  (16) 


74 


BLADES  PER  CYCLE 


15 


10 


5 


MM&T 

MOLD 


Figure 


I 


50  KILOWATT  HOURS 


4'-65.  Energy  Requirements  Comparison  - 
MM&T  Mold  Versus  Autoclave. 


At  production  rates  of  less  than  twenty  blades  per  month,  the 
MM&T  mold  conserves  up  to  83  percent  of  the  energy  consumed  by 
the  smaller  autoclave  if  a  single  tool  is  utilized.  When 
production  rates  in  excess  of  one  hundred  blades  per  month  are 
achieved,  five  autoclave  tools  would  be  used  versus  one  mold. 
At  that  point,  the  energy  costs  are  approximately  equal,  but 
the  use  of  the  mold  provides  a  45  percent  reduction  in  tooling 
costs . 


5.  CONCLUSIONS 


The  program  objective  to  fabricate  and  demonstrate  a  low  cost, 
energy  efficient  mold  system  was  met. 

-  Low  Cost  Mold  -  The  MM&T  system  can  be  fabricated  at  a 
lower  cost  than  an  autoclave  and  supporting  production 
tools.  The  mold  insert  concept  developed  during  this 
program  introduced  an  element  of  versatility  not  pos¬ 
sible  with  conventional  integral  molds. 

52  Percent  Reduction  in  Cure  Cycle  -  The  MM&T  mold  is 
more  compact  and  thermally  efficient  than  an  autoclave; 
Consequently,  the  cure  cycle  is  faster  and  allows  better 
tool  utilization. 

83  Percent  Reduction  in  Energy  -  Substantially  less 
energy  is  consumed  during  operation  of  the  MM&T  mold 
as  compared  to  an  autoclave.  Savings  of  this  type 
will  become  even  more  significant  as  the  cost  of  energy 
continues  to  increase. 

-  Other  cost  savings  are  realized  by  eliminating  the  need 
for  autoclave  bagging  and  sealing.  Also,  fewer  tools 
are  required  to  meet  production  rates. 
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6 .  RECOMMENDAT IONS 


The  mold  developed  for  this  MM&T  program  was  demonstrated  to 
be  efficient  in  the  production  of  composite  tail  rotor  blades. 
The  principles  established  are  applicable  to  a  variety  of 
bonding  and  curing  operations. 

-  Expand  Technology  to  Laminated  Structures  -  Additional 
development  is  recommended  to  apply  the  principles 
established  to  the  curing  and  bonding  of  large  multi¬ 
layer,  laminated  structures. 

-  Apply  Technology  to  Curved  Components  -  The  system  has 
applicability  to  the  curing  of  contoured  panels.  This 
would  involve  manufacturing  methods  for  contoured 
panel  coils. 

-  Develop  Mobile  System  -  A  transportable  system  based  on 
these  principles  should  be  developed.  The  need  exists 
for  mobile  units  capable  of  supporting  work  cell  manu¬ 
facturing  concepts  and  related  technology  such  as  that 
emerging  from  the  ICAM  program. 
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Appendix  A 


„  ESTIMATED 

POWER  REQUIREMENT  FOR  INITIAL  HEAT-UP  _ _ 

1.  Heat  absorbed  by:  INTEGRAL  STEEL  MOLD- ELECT.  HT. /WATER  COOLED 

Weight  of  Material  Specific  Heat  Temp.  Dif.  (Final-Initial) 

(Lb)  X  (BTU/Lb-F)  X  (F) 


3412{BTU/KWH)  x  (Time  in  Hours) 
Heat  absorbed  by:  STEEL  MOLD 


2892  LBS. 


Heat  absorbed  by: 

3.4  LBS. 


Heat  absorbed  by: 
85.068  LBS. 


Heat  absorbed  by: 


Heat  absorbed  by: 


X  -12  X  200°F  X  30  MIN. 

3412  X  .5 

TAIL  ROTOR  BLADE 


V  .  197 


3412  X  .5 

WATER 


3412  X  .5 


X  200°F 


X  200°F  X  20  MIN. 


40.68  KWH 


Total  float  koquitement  for  Initial  Heat-up: _ 

Total  Power  Requirement  for  Initial  Heat-up:  _ 

POWER  REQUIREMICNT  FOR  OPERATING  HEAT 

1.  Heat  Required  to  Replace  Heat  Losses:  _ 

(Exposed  Surf.  Area)  (Heat  Loss  at  Final  Opcr.  Temp)  (Cycle  Time) 
(sq.  ft)  X  (W/sq  ft)  X  Hrs ) 


Heat  Required  to  Replace  Heat  Losses 


Heat  Required  to  Replace  Heat  Losses 


Circulat  ion  Pumi': 


Total  Energy  Use 


A.  POWER  REQUIREMENT  FOR  INITIAL  HEAT-UP 


ESTIMATED 


1. 


2. 


3. 


4. 


5. 


6. 


Heat  absorbed  by: 

STEEL  INTEGRAL  MOLD  -  WATER 

HT. 

/WATER  COOLED 

Weight  of  Material 
(Lb) 

X 

Specific  Heat 
(BTU/Lb-F)  X 

Temp .  Di f . 

(F) 

(Final-Initial) 

KWH 

Heat  absorbed  by: 

3412 (BTU/KWH)  X 
STEEL  MOLD 

(Time  in  Hours) 

1713  LBS. 

X 

.12 

200“F 

X 

30  MIN. 

24.1 

KWH 

Heat  absorbed  by: 

3412  X  .5 

TAIL  ROTOR  BLADE 

3.4  LBS. 

X 

.  197  X 

200“F 

X 

30  MIN. 

.  .08 

KWH 

Heat  absorbed  by: 

3412  X  .5 

WATER 

85.068  LB. 

X 

H- ' 

o 

X 

200“F 

X 

30  MIN. 

9.97 

KWH 

3412  X  .5 

Heat  absorbed  by:  _ 


_ X _ X _  _ 

3412 

Heat  absorbed  by;  _ 

_ X _ X _  _ 

Total  Heat  Requirement  for  Initial  Heat-up:  _  _ KWH 

Total  Power  Requirement  for  Initial  Heat-up;  _  34,15  KWH 


B.  POWER  REQUIREMENT  FOR  OPERATING  HEAT 


1.  Heat  Required  to  Replace  Heat  Losses:  _ 

(Exposed  Surf.  Area)  (Heat  Loss  at  Final  Oper.  Temp)  (Cycle  Time) 

_ (sq.  ft) _ X _ (W/sq  ft) _ X _ Hrs  )  _ ^KWH 

1000  (W/KW) 

2.  Heat  Required  to  Replace  Heat  Losses:  STEEL  MOLD _ 


13.73  SQ.  FT.  SUR. _ n  J.8a  WATT.S _ x  I  -HR 

1000 

3.  Heat  Required  to  Replace  Heat  Losses:  _ 


2.47  KWH 


_ _ KWH 

1000 

4.  Heat  Required  to  Replace  Heat  Losses:  _ 


_ _ KWH 

1000 


Circulation  Pump: 


Total  Enerqy  Use 


3.0 

39.62 


KWH 

KWH 
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A.  POWER  REQUIREMENT  FOR  INITIAL  HEAT-UP 


FSI  TM/ ■:  i-T; 


1.  Heat  absorbed  by:  STEEL  PLATTF^NS,  AL  INSL\TS  -  El.ij  T.  .  /VJA' 

Weight  of  Material  Specific  Heat  Temp.  Dif.  (Final- In j ti a  1 ) 

_ Oij _ X  (BTU/Lb-F)  X _ (F) _ 

3412{BTU/KW11)  x  (Time  in  Hours) 

,  _ v,„a  v...,  2  PLATENS 


2.  Heat  absorbed  by: 

2138  LBS. 


X  .12 _ 

3412  X  .5 


X  200°F  X  3'"'  MIN. 


3.  Heat  absorbed  by:  AL.  INSERTS 


178  LBS. 


200°F  X  30  YIN. 


3412  X  .5 


4.  Heat  absorbed  by:  TAIL  ROTOR  BLADE 


_x _ .197 

3412  X  .5 


5.  Heat  absorbed  by:  WATER 

85.068  LB.  X  1. 


X  200° K  X  30  MIN. 


X  200°F  X  30  MIN. 


6.  Heat  cibsorbed  by:  _ _ _ 

_ X _ X _ 

Total  Heat  Requirement  for  Initial  Heat-up:  _ 

Total  Power  Requirement  for  Initial  Heat-up:  _ 

B.  POWER  REQUIREMENT  FOR  OPERATING  HEAT 

1.  Heat  Required  to  Replace  Heat  Losses: _ _ _ _ 

(Exposed  Surf.  Area)  (Heat  Loss  at  Pinal  Oper.  Temp)  (Cycle  Time) 
_ (sq.  ft) _ X _ (W/sq  f  t  J _ x _ Hrs  ) 

1000  (W/KW) 

2.  Heat  Required  to  Replace  Heat  Losses:  (4  IN.)  STEEL  PLATENS _ 

10.56  SQ.  FT.  X  180  WATTS  SQ .  FI'.  x  1  HR. 

1000 

3.  Heat  Required  to  Replace  Heat  lx)s:;ey:  7'T,.  MOLD  INSERTS _ 

3.17  SO.  FT.  X  90  WATTS  SO.  FT.  x  I  HR. _ _ 

1000 

4.  Heat  Required  to  Replace  Heat  Los-scs: _ _ 


Circulation  Pump: 


Total  Ene  rgy  Use  50.12 


KWH 


A.  POWER  REQUIREMENT  EOR  INITIAL  UEAT-UP 


KLT]  '-IATFI, 


1.  Heat  2ibsorbed  by:  STEhL  PLATEN,  AI^  TNSIr.R'I  -  WATFR  \l'l\  COOLi'U 

Weight  of  Material  Specific  Heat  Temp.  Dif.  (Final- Initial ) 

_ Oi) _ X  (BTU/Lb-F) _ X _ ll)_  _ _ _ 

3412(BTU/KWH)  X  (Time*  in  Hours) 

2.  Heat  absorbed  by:  STEEL  PIATEN  (Q  IN.  THICK) _ 


1179  LBS. 


3.  Heat  absorbed  by: 
178  LBS. 


4.  Heat  absorbed  by 


X  .12 _ 

3412  X  .5 

AL.  INSERTS 


X  200°F 


X  20n°F  K  10  MIN. 


3412  X  .3 


TAIL  ROTOR  blADE 


1C.  S8 


3.d  lbs. 


5.  Heat  absorbed  by; 

85.068  LBS. 


6.  Heat  cibsorbed  by: 


3412  X  .3 


X  1.0 

3412 


2'''0°F  X  30  MIN. 


X  20  l^)-'  X  3.'  Miri. 


Total  Heat  Requirement  for  Initial  Heat-up;  _ 

Total  Power  Requirement  for  Initial  Heat-up:  _ 

B.  POWER  REQUIREMENT  FOR  OPERATING  HEAT 

1.  Heat  Required  to  Replace  Heat  Losses;  _ 

(Exposed  Suif.  Area)  (Heat  Loss  at  Final  Oper.  Tem:.-)  (Cycle  Time) 
_ (sq.  ft) _ X _ (H/sq  f tj _ x _ Hrs) 

1000  (W'/KW) 

2.  Heat  Required  to  Replace  Heat  Losses:  _ STEEL  PLATENS _ 

5.28  SO.  FT.  X  180  WATTS  SQ.  FT.  x  1  HR. _ 

1000 

3.  Heut  Required  to  Replace  Heat  Losses:  AL.  MOLD  INSERTS _ 

3.17  SQ.  FT.  X  90  WATTS  SQ.  FT.  x  1  HR. 

Toob  '  ’ 

4.  Heat  Required  to  Replace  Heat  Losses:  _ 


31  .43 


Circulation  Pump: 


Total  Energy  U.se  35.67 
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A.  POWER  REQUIREMllNT  FOR  INITIAL  HEAT-UP  _ 

1  K,,.  PANEL  COIL  AL.  MOLD  INSERT-; 


ES'i'lMATI  '.i 


1.  Heat  ^H>sot■bed  by: 


Weight  of  Material  Specific  Heat  Temp.  Dif.  (Final-Initial) 

_ oy _ X  (BTU/Lb-F)  X _ (F) _ 

3412 (BTU/KWH)  x  (Time  in  Hours) 


2.  Heat  absorbed  by:  PANEL  COIL  —  STEEL 


223  LBS. 

X  -12  X 

200“F 

X 

•i  T' 

U  1  N  . 

3.14 

KWH 

Heat  absorbed  by: 

3412  X  .5 

AL.  INSERTS 

3. 

178  LBS. 

2  ^ 

X  •  X 

200°F 

X 

30 

MIN. 

4.8 

KWH 

3412  X  .5 

4. 

Heat  absorbed  by: 

3/8  FACE  PLATE  - 

AL.  AL. 

75  LBS. 

X  .  23  X 

200°F 

X 

30 

MIN. 

2 . 02 

KWH 

3412  X  .5 

5. 

Heat  absorbed  by: 

TAIL  ROTOR  BLADES 

3.4  LBS. 

X  .197 

200°F 

X 

30 

MIN. 

.  08 

K\<H 

3412 

6. 

Heat  absorbed  by; 

X  X 

_ KWli 

Total  Heat  Requirement  for  Initial  Heat-up: 
Total  Power  Requirement  for  Initial  Heat-up: 
B.  POWER  REQUIREMENT  FOR  OPERATING  HEAT 


1.  Heat  Required  to  Replace  Heat  Losses;  _ _ 

(Exposed  Surf.  Area)  (Heat  Loss  at  Final  Opor.  Temp)  (Cycle  Time) 

_ (sq.  ft) _ X _ (W/sq  ft) _ X _ Hrs) 

1000  (W/KW) 


2.  Heat  Required  to  Replace  Heat  Losses:  PANEL  COIL  STEEL 

1.33  SO.  FT. _ X  .180  WATTS/SO.  FT.  x  I  HR 

1000 

3.  Heat  Required  to  Replace  Heat  Losses:  AL.  FACE  IH-uATES _ 

.88  SO.  FT.  X  90  WATTS  SO.  FT.  x  I  UR 


X  90  WATTS  SO.  FT.  x  I  UP 
1000 


4.  Heat  Required  to  Replace  Heat  Losses:  AL.  MOLD  INSERT 


3.17  SQ.  FT. _ X  90  WATTS  SQ.  FT.  x  ]  UR. 

1000 


Circulation  Pump: 


Total  Energy  Use 


3.0 
2  3.62 
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A.  POWER  REQUIREMENT  FOR  INITIAL  HEAT-UP 


ACrilAl. 


1.  Heat  absorbed  by:  COMPLETE  CURE  CYCLE  (PANKL  COIL  -  AL.  IMSIJRT) 

Weight  of  Material  Specific  Heat  Temp.  Dif.  (Final-Initial) 

(Lb) _ X  (BTU/Lb-F)  x  (F) _ 


KWH 


3412(BTU/KWH)  x  (Time  in  Hours) 


2.  Heat  absorbed  by: 


WATER 


10.2  GAL.  85.068  LB. 

X  1.0 

X  200°F 

X 

10  MIN. 

9.98 

KWH 

3412  X  .5 

Heat  absorbed  by:  WATER 

TO  RAISE 

PARTS  TO  TEMP 

' . 

95.068  LB/MIN  x 

1.0 

X  20“F 

X 

30  MIN. 

7.48 

KWH 

3412  X  .5 

Heat  absorbed  by:  WATER 

TO  MAINTAIN  OPERATING 

TEMP 

(CURE) 

85.068  LB/MIN  x 

1.0 

X  lop 

X 

60  MTN. 

1  s 

KWH 

3412  X  .5 

Heat  absorbed  by: 

X 

X 

KWH 

3412 

Heat  absorbed  by: 

X 

X 

KWH 

Total  Heat  Requirement  for  Initial  Heat-up: 
Total  Power  Requirement  for  Initial  Heat-up: 
B.  POWER  REQUIREMENT  FOR  OPERATING  HEAT 

1.  Heat  Required  to  Replace  Heat  Losses: 


18.96 


_KWH 

KWH 


(Exposed  Surf.  Area)  (Heat  Loss  at  Final  Oper.  Temp)  (Cycle  Time) 

_ (sq.  ft) _ X _ (W/sq  ft) _ X _ Hrs) 

1000  (W/KW) 

2.  Heat  Required  to  Replace  Heat  Losses:  _ 


KWH 


KWH 


1000 

3.  Heat  Required  to  Replace  Heat  Losses: 


1000 

4.  Heat  Required  to  Replace  Heat  Losses: 


1000 


Circulation  Pump: 


.75 


Total  Energy  Use 


19.71 


KWH 

KWH 

KWH 

KWH 
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Appendix  C 


MOLD  SYSTEM  SAFETY  RATINGS 


PANEL  COIL 
CIRCULATING  HEATERS 
HEAT  EXCHANGER 
FLOW  METER 
HEAVY  DUTY  PIPE 
FLEXIBLE  HOT  WATER  LINES 

FLEXIBLE  AIRLINES 


ASME  CODE  PRESSURE  RATING  TESTED  AT  591  PSl 
ASME  CODE  PRESSURE  RATING  WATER  TIGHT  ELECTRICALS 
DESIGNED  FOR  AOO  PS  I  WORKING  PRESSURE 
5>000  PSI  MAXIMUM  PRESSURE 

2>500  PSI  MAXIMUM  PRESSURE  INSULATED/SAFE  TO  THE  TOUCH 

LOOO  PSI  MAXIMUM  WORKING  PRESSURE 
U.OOO  PSI  MINIMUM  BURST  PRESSURE 

300  PSI  MINIMUM  BURST  PRESSURE 
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I 

I 
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Appendix  D 


Bell  Helicopter 


TEXTRON 


POST  OFPicc  80K  «2  1  ronr  worth  rtiAS  rciot 


PART  N* 

KBXKX  . 

I  ■  N«  . 


549-Jid-iOJ 


«  [  p  o  s  r  N  o 


Blade  No.  iA 


COPIIS  TO 

B.  Anderson 
J  .  Baker 
J .  Peach 
H.  Sadler 
Lab  Fi les 


lABORATORY  REPORT 


T  f  S  T  ID  BY 


APPBOVtDk 


A  P  P  B  0  V  i  D  . 


Dost  I  act  IV*. 


Boa riivj  loss  ILii  i  i--  t 


59‘J-llb‘-103 


.Bil'i' 


Dostraotive  tost  o\\  t!u  1 -o.!  r  i ::  :  1  * -ss  .  i 

blade  No.  lA  has  been  avv.on’p  i  i  siu-*  i  by  th-  •  ii  o 
Materials  Laboratory  iri  -i:*^  a  danc*'  wi*.!,  t  n.  *•  •  oLj: 

incorporated  as  paac  2  or  this  ivp  :t  . 


QuantitJtivc  and  qiuilit.it  i- 

!i.j  i  y i-t  \vt  V 

•^vd  •■■?•.  t 

tip  cut-off  sample  of  Lo;  li 

t  !u 

"wh  ;  •  •  •  : 

:  til.  •• 

•  L  1  a 

(Sta.  30.95  to  Stu.  17.0,  ’ 

-  i 

t '  t  » • :  1  .  : 

••.'lib  • 

■t  .  t 

discrepancies  exist  in  i  :ic 

b- 

.•  'a.  1’-' 

•  iu  St  >r. 

blade  produced  in  the  inw 

1  nt  -v 

'  n  i  ;  i  h  t.  i  *  • 

t;.a  ; 

ta  “ss-ir] 

mold  t oo 1 . 

1.  Na  d  i  scropanc  1  Ob  iu  -i 

t ..  t:  i 

d  a  ina  qua  i  i 

»  .  1  •  L  •  •  • 

..  V.i  !...■!  1 

(Test  .Section  VI). 

2.  Ouant  i  t  at  1  Vi'  t'.  st  r- 
sheet  s  of  t  h .  s  i  •  i 

.s.t; 

1  s  .K  . 

ii  v!  «.'ti 

L  t  a.  Ii.  ! 
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■•II  HallcoiitM'l 


TEXTRON 


*0*<  0**<l  *01  4«t  >  »0««  'IIM  >•••( 


Material 

T  ype  N 1 1 1  3 

Adhesive 

599-318-103 

REPORT  DTaO-34A 

DATE  3-7-bO 

Botch 

Roll 

—  -  -  ■ 

LABORATORY  REPORT 

ADHESIVES  AND  PLASTICS 

PREPARED  BY  J  .  i'ecklKiii 

Primer 

TESTED  BY  .  iv  cKhum 

APPROVED 

Batch 

Copies  to: 

TITLE  Destructive  Test 

TYPE  TEST 

REF  N.  B.  PAGE 

Bonding  Condition 

T  ime 

Temp  op 

Avera9e 

High 

Low 

Blade  No 

.  lA  -  white 

Moteriol 

Preporotion 

Dote 

STP£NuT« 

aONOLINE 

Type 

IPS‘* 

lOENTiFiCATION 

length 

width 

AREA 

LOAD 

THICKNESS 

Failure 

IPL  11 

REMARKS 

I 

.  263 

.268 

.070 

240 

Adhes . 

3  4  28 

II  Top 

.  270 

.497 

.134 

170 

'  Blc.ck 

1 

1268 

II  Bot 

.  289 

.502  .145 

200 

1  Block 

1  379 

III  Top 

.247 

.483 

.119 

300 

1  1.1 1  li  s  s 

2521 

III  Bot 

.251 

.  493 

.123 

280 

1  ass 

2276 

IV  Top 

.  249 

.  463 

.115 

400 

r,  1  ^1  ss 

347  8 

IV  Bot 

.229 

.435 

.  099 

400  j 

(.» 1  ci  S  S 

4040 

V  Top 

— 

— 

-- 

24.62  p 

srcent 

V  Bot 

— 

— 

-- 

2  5.00  pi 

“rcent 

VI 

ACCE 

’TABLE 

'i 
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yEKWT  i-iA 

DATL  i-'--!. 

PHfcPAPEO  SV  ■!  ■ 

TESTED  BV  .  I'l  fKli.il:! 

APPHOVED 

k_o.’’<3  if  lOr. 

r  im« 

Temp 

ps. 

Motef'ol 
Piepof  ation 
Dote 


lOeNTIPlCATlON 

I 

I  r  Top 

I  I  Bot 

I I  I  Top 

III  Bot 
IV  Top 
IV  Bot 

V  Top 

V  Bot 

VI 


1 

'  I'OsOi  ‘Nt  •  T>ot  j 

(AS  ■ 

length  i 

WIDTH 

1 

*  s  £  * 

1 

lo«o 

1  TH/CAi^CSS  ■/’Ait  <>»£  j 

'  *  I 

Pl 

H  c.  A 

1 

1 

.  220  j 

.  267  j 

1 

.  058 

I  50 

1  'uoh(‘S.i 

I  ■  * 

258  6 

.  278  ' 

t 

.  49\  ' 
j 

.136 

240 

!  .Vihos,  1 

>76  4 

.281  ‘ 
( 

.485  1 

.136 

1 

260 

Blv>rK 

1  0  1  i 

) 

.  229  ] 

.497 

.111 

220 

'  (Ua:;s 

f  *  ‘ 

1  9.16 

NJ 

CD 

,49  3 

.140  . 

280 

Glass 

200  0 

1 

.  229  1 

1 

.437 

.  100 

180 

GJlIss 

1800 

1 

.  2  3  3  ; 

1 

.  458 

.  106 

240 

<',1.KSS 

1 

.1 2  b  4 

1 

1 

— 

— 

-- 

[  t 

.'7 . 69 

I'tKi'IJNT 

_ 

'  1 

1  •  _  _ 

26. 4  7 

rpHGIlNT 

acceI»tabi,k  i 

!  :  i 

1  •  t 


I 

I 


TEXTRON 


S99-  .U8-10  i 


acjtxRfc  • 


Blado  No.  2 


Bell  Nelicopterl 

Division  of  Te*f/on  Jnc 

eosr  Office  eoi  •  forj  womm  lexAs  75101 

_  IIPOIT  N« 


OATI  . 


li'I'KD-  ;  -ih 


■;-7-80 


COfllS  10 

B.  Antlorson 
J.  liakor 
J  .  Poach 
H.  Sadler 
Lab  Kilos 


LABOftATOftV  REPORT  app50vi 


APP*OVID_ 


Dost  t  act  I  VO  'I'eSt 


asi-k 


lK*a !  1  n>i  1  css  Tail  fvv't<n  itladi. 


118-101 


BUT 


Destructive  test  on  the  599-318-103  bearingless  tail  rotor 
blade  No«  2  has  been  accomplished  by  the  Methods  and 
Materials  Laboratory  in  accordance  with  the  test  plan 
incorporated  as  page  2  of  this  report. 

Ouant  1 1  ii  1 1  VO  ttnd  qiialilativo  itnalysos  wore  conducted  on  f  .hi,' 
tip  cut-oft  sample  oi  both  t  ho  "white”  and  tho  "rod"  Llad.o 
(Sta.  10.95  to  .Ha.  IV. O’  to  dt  f  nu  fji.*  it  voids  or  othor 
d  i  sc  ropanc  It'S  exist  in  the  hi  >n.i  1  i  nos  .  rhis  was  i  lu'  thirvl 
blado  produced,  in  tho  now  llU^.•^|l^l^y  hoatv'd.  and  prossuii. :od 
mo  Id . 

1.  No  J  1  soj  op.Hici  os  in'*!  ^d  d-nir.:  gua  I  1  t  at  ivt'  t'valuation 
(Tost  Soi.'t  Lon  VI  )  . 

2  Quantitative  tost  los.ilts  .no  t  oi.'oi  ded  «'n  xiitiichod 
shoots  of  this  ri'pi'i  t  . 
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94 


Destructive  test  on  the  599-318-103  bearingless  tail  rotor 
blade  No.  2  has  been  accomplished  by  the  Methods  and 
Materials  Laboratory  in  accordance  with  the  test  plan 
incorporated  as  page  2  of  this  report. 

Quantitative  and  qualitative  analyses  were  conducted  on  the 
tip  cut-off  sample  of  both  the  “white"  and  the  "rod"  blade 
(Sta.  30.95  to  Sta.  17.0)  to  doieriiune  if  voids  or  other 
discrepancies  exist  in  the  bondlines.  This  was  the  third 
blade  produced  in  the  new  integrally  heated  and  pressurised 
mold. 

1.  No  discrepancies  noted  during  giialitative  evaluation 
(Test  Section  V'l  )  . 

2.  Quantitative  test  results  aio  recorded  on  attached 
sheets  of  this  report . 
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^  1 
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■•N  HeHeoptar 


TtXTIlON 


a»t<t  *oi  ««>  •  ‘O** 


T  ype 


Material 

N1113  Adht-aivo 


Botch 


Roll 

Primer 

Batch 


laboratory  report 

ADHESIVES  AND  PLASTICS 


Copies  to;  TITLE  Destructivo  Tcsi 

TYPE  TEST 

REF  N,  B.  page _ 

Blade  No.  2  -  White 

Average 

High 

Low 


report  IITMO-  vih 
DATE  i-7-hO 
PREPARED  BY  .•khiil-.i 

TESTED  BY  .1.  i  r  .-kh-ii. 

approved  (ir'i. 

Condition 

T I  me 

Temp  OF 

psi 

Motet  lol 
Ptepo/otipn 

Dote 


!  { 

1 

1 

aONOLINC  Typ£  j 

1  p  >  ; 

tOENTtFlCATlON 

length 

mlDTH 

ARE* 

load 

TMiCKNessPAituKe 

r  e»L  l) 

1 

R  t  M  *  RR  S 

' 

*  1 

ASOt.' 

I 

.220 

.  307 

.  068 

100 

^ '  1 . 1  is  M 

:  •;  ■■  0 

F^ClOSt 

II  Top 

.  300 

.462 

.139 

200 

til.-i-k 

:  -} 

II  Bot 

.  308 

.  461 

.  142 

240 

H 

1 

1 

i 

III  Top 

.  240 

.  470 

.113 

200 

.  0 
t 

1  V  h 

I 

III  Bot 

.275 

.  475 

.131 

240 

G  I  jsa 

: 

i  O  1  J 

IV  Top 

.233 

.413 

.096 

300 

KitiS 

• 

3125 

St'O 

IV  Bot 

.271 

.  428 

.  1  16 

60 

A.ih,  s. 

Kt'test  j 

.(i.u'i  I'EKCI'.NT  1 

V  Top 

__ 

t 

26. ‘>8  PI 

;kcknt 

V  Bot 

t 

i  - 
1 

•"  1 

VI 

ACCEPT 

\NCE 

1 

I  RETEfiT 

.21  3 

.  268 

.  057 

'  60 

G\A^i- 

i 

.052 

, 

I  RETEST 

.  272 

.  287 

.  078 

1  60 

i  <:  lass 

f 

76  9 

IV  Bot-RETES 

T  .277 

.  4  30 

.119 

1  60 

t 

50-J 

I 

IV  Bot-RETES 

.  225 

.421 

.  095 

)  80 

1  1  AtJiit  * 

8  42 

I 


i 
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■•II  Hrtlcooterti 

»0«t  feUI  «•)  •  *OM1  aHWlM  titftt 


Material 

Type  N1113  Adhesive 

Batch 

Roll  _ 

Primer  _ 

Batch _ 


Copies  to: 


LABORATORY  REPORT 

adhesives  and  plastics 


Destructive  Test 


TITLE  ues  Ls  uc  i_  i  VC 

TYPE  TEST 

REF.  N.  B.  page _ 

Blade  No.  2  -  Red 


PEPC’RT  :  1-0-  •■■lb 
DATt  -  -B  I 

PREPARED  BY  ,  I  kli.ini 
TESTED  BY  I.  l  i.i  kh.,iii 

approved 

Bonding  Condition 

T I  me 

T  emp  F 

psi 

^Viief  1 
P»epsj«Jiion 

Dole 


I  ©ONOL  INE  ]  T  Y  L 

lOENTlf  ICATfON  C£N<STH  WIOTH  Af9SA  LOAD  T  MIC  AN  E  SS  '  E  A  l  L  U  t 


.245  e288 


II  Top 
II  Bot 

III  Top 
III  Bot 
IV  Top 

IV  Bot 

V  Top 

V  Bot 
VI 


.247  .460  , 114  1  100 

I 

.285  .470  .134  |  3X0 

.  247  .409  I  . 101  140 


ACfcEPTABtE 


.218  . 294  . 064 

I  RETEST  ,228  .291  .066 


100 

'  C.  1  ,ibs  ! 

t 

1  ;  .■ 

230 

!  Block 

* 

1  V  1  ti 

200 

U)'.  k 

J  • 

i  S  ■:  H 

100 

! 

j  t:  1  .>  s  s 

1 

h  /  / 

310 

1 

1  Glass  ' 

!  I 

2  113 

140 

1 

'  Glass 

1  1^6 

1  180 

1 

Aillu  . 

1 

174  7 

i 

1 

'  -- 

.  »  .  0 

'  60 

;  Gla:,  . 

u  -  *• 

80 

Glai... 

■  300 

i  Gl.i:.: 

.  1  . 

130 

1  G1  i:.:.  ! 

1  / 

300 

1  Gl.rss  ! 

170 

;  Glass  1 

1  Ul 

120 

G,  lass  1 

i 

1  20 

Gl  1....  , 

i  ijiid 

S^H‘ 


Sc*o 

!<et  OBt 


Pi-t  K  Si 


7873  S5418 
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Bell  Helicopter 


TEXTRON 


Div»s»on  of  lenUof'  >''i 


K^ST  Of  FICC  BOl  482  •  FORT  WORTH  TCIAS  76l0> 


U  H-  1  0  ^ 

FART  N* 

RIFOITNe  _ 

o;ah-  oh- 

Blade  No.  j 

K3AXICAf 

DAT!  _ _ 

,  -i,u 

1  1  N« 

’  .  I't-t  'k hi 

1 E  ST  ID  8  Y 

CORlfl  TO 

lABORAIOHY  REPORT 

y 

A  F  F  R  0  V 1 

lL— 

AFFROVIO_ 

k  .  Andor: 

B.  Anderson 

J .  Baker 

iiestruelive  Test 

-al'k 

J .  Peach 

R.  Sadler 

iriM _ 

Beariniless  Tall  hot  or 

h  1  ai’U- 

■j9>)-  1 1  K-1  03 

Lab  Piles 

iFfC  N« 


vfNOoir 


'.'.WV 


i 

i 

i 


Dost  ruct  ivi'  tuSt.  i.n  tiK-  '>'>’1- ;  I  h- :  0  ;  1«m  i  1 1',  ;  1 ,  !.iii  rotir 
bladt'  No.  3  has  tf.'ii  .ici'i  >.":,v ;  1  i  by  l  Ih'  Mo  t  h.  •  3  ti  a’l.i  Mat'orjils 
Laboratory  in  aooor.laiu.n  with  t  ho  teat  plan  1  no. rpi  .r  a '  o  :  .1:; 
payo  2  ot  this  report  . 

Quantitative  and  qua  1  i  1  at  1  ■/>'  atiilyses  were  <■.  a;  i.iot  >•.:  on  ;  hi. 
tip  cut-off  sample  of  both  the  "white"  anti  the  "ibii"  i>;  li.- 
(Sta.  30.95  to  .Sta.  37.01  to  Met  t.-rnune  1:  "-iiJ-s  o;  ■  i;!'-: 
discrepaticies  exist  in  the  boml’ines.  This  w-.s  t  n<  tiuoin 
blade  produced  in  the  new  int.cqrally  heated  and  pt  ei  au;  i  ,.oa 
mold . 

1.  No  discrepancies  noted  durinu  qualitative  e'-.i  !  ;..i  • 

(Test  Section  VI). 

2.  Quantitative  test  results  are  recorded  on  .iita.'iied  sh.eets 
of  this  report. 
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■aM  NoHcopterl 


TEXTRON 


Dnnt^Ol  l^ationmc 

KMt  0*»Cf  Ml  *U  .  f<MI  VOAtM  tllM  »•«•« 


Material 

Type  N1113  Adhesive 
Batch  _ 

Rail  _ 

Primer 

Batch 

Copies  to: 

TITLE 
TYPE  T( 
REF.  N. 


599-318-103 

LABOR^ATORY  R^ORT 
ADHESIVES  AND  PLASTICS 

Destructive  Test 
T _  _  _ 

.  PAGE 


Average  Blade  No.  3  -  White 

High 

Low 


REPDRT  DT80-34C 
DATE  3-7-80 
PREPARED  BY  J.  Peckharn 
TESTED  BY  J-  Peckham 
APPROVED 


-[4 


Bonding  Condition 

Timo  _ 

Temp. 

P»i  _ 

Moteriol 

Preporation 

Dote 


[■  . . 

tOCNTlPICATION 

LCNOTH 

WIDTH 

AREA 

LOAD 

BONOLINE 

THtCK^eSS 

Type 

rAILWRE 

strength 

(PSit 

{PLD 

REMARAS 

I 

.  249 

.301 

.075 

220 

Glass 

2933 

1 1  Top 

.277 

.  472 

.131 

190 

Block 

1450 

II  Bot 

.299 

.  458 

.137 

220 

Block 

1605 

III  Top 

.303 

.465 

.141 

200 

Glass 

1418 

See 

Retest 

III  Bot 

.239 

.472 

.113 

220 

Glass 

1946 

IV  Top 

.243 

.455 

.110 

— 

140 

Cl  1  ci  s  s 

1272 

See 

Retest 

IV  Bot 

.  266 

.469 

.125 

300 

Glass 

2400 

V  Top 

— 

— 

— 

— 

23.26  PI 

ERCENT 

V  Bot 

— 

- 

— 

— 

19.23  PI 

eRCENT 

VI 

ACC 

:ptabl 

III  Top  RETES' 

.260 

.466 

.121 

240 

Glass 

1983 

III  Top  RETES' 

.260 

.489 

.  127 

320 

Glass 

2519 

IV  Top  RETES' 

.278 

.455 

.126 

400 

Cohes. 

3174 

IV  Top  RETES' 

.237 

.457 

.108 

140 

Glass 

1296 

97 
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No.  of 
Copies 


DISTRIBUTION  LIST 


To 

Commander,  U.S.  Army  Aviation  Research  and  Development  Command, 

4300  Goodfellow  Boulevard,  St.  Louis,  Missouri  63120 
10  ATTN:  DRDAV-EGX 
1  DRDAV-D 

1  DRDAV-N 

Project  Manager,  Advanced  Attack  Helicopter,  4300  Goodfellow  Boulevard, 

St.  Louis,  Missouri  63120 

2  ATTN:  DRCPM-AAH-TM 

1  DRCPM-AAH-TP 

Project  Manager,  Black  Hawk,  4300  Goodfellow  Boulevard, 

St.  Louis,  Missouri  63120 

2  ATTN:  DRCPM-BH-T 

Project  Manager,  CH-47  Modernization,  4300  Goodfellow  Boulevard, 

St.  Louis,  Missouri  63120 
2  ATTN:  DRCPM-CH-47-MT 

Project  Manager,  Aircraft  Survivability  Equipment,  4300  Goodfellow  Boulevard, 
St.  Louis,  Missouri  63120 
2  ATTN:  DRCPM-ASE-TM 

Project  Manager,  Cobra,  4300  Goodfellow  Boulevard,  St.  Louis,  Missouri  63120 
2  ATTN:  DRCPM-CO-T 

Project  Manager,  Advanced  Scout  Helicopter,  4300  Goodfellow  Boulevard, 

St.  Louis,  Missouri  63120 
2  ATTN:  DRCPM-ASH 

Project  Manager,  Tactical  Airborne  Remotely  Piloted  Vehicle/Drone  Systems, 
4300  Goodfellow  Boulevard,  St.  Louis,  Missouri  63120 
2  ATTN:  DRCPM-RPV 

Project  Manager,  Navigation/Control  Systems,  Fort  Monmouth,  New  Jersey  07703 
2  ATTN;  DRCPM-NC-TM 

Commander,  U.S.  Army  Materiel  Development  and  Readiness  Command, 

5001  Eisenhower  Avenue,  Alexandria,  Virginia  22333 
1  ATTN;  DRCMT 
1  DRCPM 

Director,  Applied  Technology  Laboratory,  Research  and  Technology 
Laboratories  (AVRADCOM) ,  Fort  Eustis,  Virginia  25604 
1  ATTN:  DAVDL-ATL-ATS 

Director,  Research  and  Technology  Laboratories  (AVRADCOM),  Moffett  Field, 
California  94035 
1  ATTN:  DAVDL-AL-D 
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Director,  Langley  Directorate,  U.S.  Army  Air  Mobility  Research  and 
Development  Laboratories  (AVRADCOM) ,  Hampton,  Virginia  23365 
1  .ATTN;  DAVDL-LA,  Mail  Stop  266 

Commander,  U.S.  Army  Avionics  Research  and  Development  Activity, 
l-ort  Monmouth,  New  Jersey  07703 
1  ATTN;  DAVAA-0 

Director,  Lewis  Directorate,  U.S.  Army  Air  Mobility  Research  and 
Development  Laboratories,  21000  Brookpark  Road,  Cleveland,  Ohio  44135 

1  ATTN;  DAVDL-LE 

Director,  Army  Materials  and  Mechanics  Research  Center, 

Watertown,  Massachusetts  02172 

2  ATTN;  DRXMR-PL 

1  DRXMR-PR 

1  DRXMR-PD 

1  DRXMR-AP 

1  DRXMR-PMT 

9  DRXMR-RC,  Mr.  D.  Granville 

Director,  U.S.  Army  Industrial  Base  Engineering  Activity, 

Rock  Island  Arsenal,  Rock  Island,  Illinois  61299 

2  ATTN:  DRXIB-MT 

Commander,  U.S.  Army  Troop  Support  and  Aviation  Materiel  Readiness  Command, 
4300  Goodfellow  Boulevard,  St.  Louis,  Missouri  63120 
1  ATTN:  DRSTS-PLC 
1  DRSTS-ME 

1  DRSTS-DIL 

Office  of  the  Under  Secretary  of  Defense  for  Research  and  Engineering, 

The  Pentagon,  Washington,  D.C.  20301 
1  ATTN:  Dr.  L.  L.  Lehn,  Room  3D  1079 

12  Commander,  Defense  Technical  Information  Center,  Cameron  Station, 

Alexandria,  Virginia  22314 

Defense  Industrial  Resources  Office,  DIRSO,  Dwyer  Building,  Cameron  Station, 
Alexandria,  Virginia  22314 
1  ATTN:  Mr.  C.  P.  Downer 

Headquarters,  Department  of  the  Army,  Washington,  D.C.  20310 
1  ATTN;  DAMA-CSS,  Dr.  J.  Bryant 

1  DAMA-PPP,  Mr.  R.  Vawter 

Director,  Defense  Advanced  Research  Projects  Agency,  1400  Wilson  Boulevard, 
Arlington,  Virginia  22209 
1  ATTN:  Dr.  A.  Bement 
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Conunander,  U.S.  Army  Missile  Command,  Redstone  Arsenal,  Alabama  35809 
1  ATTN:  ORSMI-CT 

1  DRSMI-RBLD,  Redstone  Scientific  Information  Center 

1  DRSMI-NSS 

Commander,  U.S.  Army  Tank-Automotive  Research  and  Development  Command, 
Warren,  Michigan  48090 
1  ATTN:  URUTA-R 

1  URDTA-RCKM,  Dr.  J.  Chevalier 

1  Technical  Library 

Commander,  U.S.  Army  Tank-Automotive  Materiel  Readiness  Command, 

Warren,  Michigan  48090 
1  AITN:  DRSTA-EB 

Commander,  U.S.  Army  Armament  Research  and  Development  Command, 

Dover,  New  Jersey  07801 
1  ATTN:  DRDAR-PML 
1  Technical  Library 

1  Mr.  Harry  E.  Pebly,  Jr.,  PLASTEC,  Director 

Commander,  U.S.  Army  Armament  Research  and  Development  Command, 
Watervliet,  New  York  12189 
1  ATTN:  DRDAR-LCB-S 
1  SARWV-PPI 

Commander,  U.S.  Army  Armament  Materiel  Readiness  Command, 

Rock  Island,  Illinois  61299 
1  ATTN:  DRSAR-IRB 
1  DRSAR-IMC 

1  Technical  Library 

Commander,  U.S.  Army  Foreign  Science  and  Technology  Center, 

220  7th  Street,  N.E.,  Charlottesville,  Virginia  22901 
1  ATTN:  DRXST-SD3 

Commander,  U.S.  Army  Electronics  Research  and  Development  Command, 

Fort  Monmouth,  New  Jersey  07703 
1  ATTN:  DELET-DS 

Commander,  U.S.  Army  Electronics  Research  and  Development  Command, 

2800  Powder  Mill  Road,  Adelphi,  Maryland  20783 
1  ATTN:  DRDEL-BC 

Commander,  U.S.  Army  Depot  Systems  Command,  Chambersburg, 

Pennsylvania  17201 
1  ATTN:  DRSDS-PMI 

Commander,  U.S.  Army  Test  and  Evaluation  Command,  Aberdeen  Proving  Ground, 
Maryland  21005 
1  ATTN:  DRSTE-ME 
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Commander,  U.S.  Army  Communications-Electronics  Command, 

Fort  Monmouth,  New  Jersey  07703 
1  ATTN:  DRSEL-LE-R 
1  ORSEL-POD-P 

Director,  U.S.  Army  Ballistic  Research  Laboratory,  Aberdeen  Proving  Ground, 
Maryland  21005 
1  ATTN:  DRDAR-TSB-S  (STINFO) 

Chief  of  Naval  Research,  Arlington,  Virginia  22217 
1  ATTN:  Code  472 

Headquarters,  Naval  Material  Command,  Washington,  D.C.  20360 
1  ATTN:  Code  MAT-042M 

Headquarters,  Naval  Air  Systems  Command,  Washington,  D.C.  20561 
1  ATTN:  Code  5203 

Headquarters,  Naval  Sea  Systems  Command,  1941  Jefferson  Davis  Highway, 
Arlington,  Virginia  22376 
1  ATTN:  Code  035 

Headquarters,  Naval  Electronics  Systems  Command,  Washington,  D.C.  20360 
1  ATTN:  Code  504 

Director,  Naval  Material  Command,  Industrial  Resources  Detachment, 

Building  75-2,  Naval  Base,  Philadelphia,  Pennsylvania  19112 
1  ATTN:  Technical  Director 

Commander,  U.S.  Air  Force  Wright  Aeronautical  Laboratories,  Wright-Patterson 
Air  Force  Base,  Ohio  45433 
1  ATTN:  AFWAL/MLTN 

1  AFWAL/MLTM 

1  AFWAL/MLTE 

1  AFWAL/MLTC 

National  Aeronautics  and  Space  Administration,  Washington,  D.C.  20546 
1  ATTN:  AFSS-AD,  Office  of  Scientific  and  Technical  Information 

National  Aeronautics  and  Space  Administration,  Marshall  Space  Flight 
Center,  Huntsville,  Alabama  35812 
1  ATTN:  R.  J.  Schwinghammer,  EHOl,  Dir.,  M§P  Lab 

1  Mr.  W.  A.  Wilson,  EH41,  Bldg.  4612 

1  Metals  and  Ceramics  Information  Center,  Battelle  Columbus  Laboratories, 

505  King  Avenue,  Columbus,  Ohio  43201 

Hughes  Helicopters-Summa,  M/S  T-419,  Centinella  Avenue  and  Teale  Street, 
Culver  City,  California  90230 
1  ATTN:  Mr.  R.  E.  Moore,  Bldg.  314 
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Sikorsky  Aircraft  Division,  United  Aircraft  Corporation,  Stratford, 
Connecticut  00497 

1  ATTN:  Mr.  Melvin  M.  Schwartz,  Chief,  Manufacturing  Technology 

Bell  Helicopter  Textron,  Division  of  Textron,  Inc.,  P.O.  Box  482, 

Fort  Worth,  Texas  76101 

1  ATTN:  Mr.  P.  Baumgartner,  Chief,  Manufacturing  Technology 

Kaman  Aerospace  Corporation,  Bloomfield,  Connecticut  06002 
1  ATTN:  Mr.  A.  S.  Falcone,  Chief,  Materials  engineering 

Boeing  Vertol  Company,  Box  16858,  Philadelphia,  Pennsylvania  19142 
1  ATTN:  R.  Pinckney,  Manufacturing  Technology 
1  R.  Drago,  Advanced  Drive  Systems  Tcchnolog)- 

Detroit  Diesel  Allison  Division,  General  Motors  Corporation,  P.O.  Box  894, 
Indianapolis,  Indiana  46206 
1  ATTN:  James  H.  Knott,  General  Manager 

General  electric  Company,  10449  St.  Charles  Rock  Road,  St.  Ann, 

Missouri  63074 
1  ATTN:  Mr.  H.  Franzen 

AVCO-Lycoming  Corporation,  550  South  Main  Street,  Stratford, 

Connecticut  06497 

1  ATTN:  Mr.  V.  Strautman,  Manager,  Process  Technology  Laboratory 

United  Technologies  Corporation,  Pratt  8  Whitney  Aircraft  Division, 
Manufacturing  Research  and  Development,  Last  Hartford,  Connecticut  06108 
1  ATTN:  Mr.  Ray  Traynor 

Grumman  Aerospace  Corporation,  Plant  2,  Bethpage,  New  York  11714 
1  ATTN:  Richard  Cyiihcrs,  Manager,  Manufacturing  Technology 
1  Albert  Grenci,  Manufacturing  Lngineer,  Department  231 

Lockheed  Missiles  and  Space  Company,  Inc.,  Manufacturing  Research, 

1111  Lockheed  Way,  Sunnyvale,  California  94088 
1  ATTN:  H.  Dorfman,  Research  Specialist 

Lockheed  Missiles  and  Space  Company,  Inc.,  P.O.  Box  504,  Sunnyvale, 
California  94086 

1  ATTN:  D.  M.  Schwartz,  Dept.  55-10,  Bldg.  572 
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